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iro buii.di:rs. 

Reeling the importance of having a Bill of Prices in "which 
all of our work is fully described, and prices affixed thereto: 
and since the edition of our bill, as published in the year 
1819, Las long since become the standard of prices of Carpen- 
ter and Joiner work, in this city, notwithstanding tlie varia- 
tion of style since th<it time. "We deem it very essential that 
there should be a new and enlarged edition of that Bill pub- 
lished, embracing this new st3le of work and affixing ita 
price to correspond with the original part of the Bill, there- 
by leaving as little as possible to the judgment of the meas- 
urer. And from the confidence we have in the ability of th« 
person engaged in the revision of this bill we have no doubt 
it will meet the difficulty complained of, and give entire sat- 
isfaction to the public. 
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Having reviewed this new edition of our old Bill of Prices 
for Carpenter and Joiner work, we find that it is a true copy 
of the old Bill : and lurther, that it contains a full descrip- 
tion of our new style of work as it is now being done in this 
city, with prices affixed thereto corresponding with the prices 
given in the original part of the Bill. 
OSGOOD FIFIELD, 

JOHN SNYDER, f Meastjeim 

GEO. W. TOWN LEY, ^ measuebes. 

LOUIS H. SHALLY, 



Note to the Public. 
In revising the Bill of Prices for Carpenter and Joiner 
work, I have simply affixed to the new style of work not de- 
0cribed in the original Bill, such prices as we have been al- 
JowiDg, as measurers, for the five ov s\x veaxa ^«fiX.. 'l^^^fc ^\^ 
>ari of the Bill is merely republished.aTid t\\ft ^tvte&m^i^^ %^- 
itiona have been fixed in a correspond'mataVvo V\>i>tiVJ^ej>\^ 
« of the BUL ■L0\3fe U. ^flLKSATi . 
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CAMBERING JOIST. 
16 inches apart, per square, 
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If Joist are taken to a width, add same 

as for Cambering. 
If Joist are hemlock, oak, or other hard 

wood, add i to the price of Joist. 
If Joist are further than 16 inches apart, 

and up to 2 feet apart, deduct for every 

inch further apart, per square, 
If Joist are further than 2 feet apart, take 

them lineal. 
Floors of Joist above the 3d tier, add,per 

square, 1-6. 
Joist framed both ends into Trimmers or 

Girders, add for that part, per square, -J. 
Short Joist in entry, not framed, per foot 

lineal, 
Short Joist in entry, framed one end, per 

foot lineal. 
Short Joist in entry, framed both ends, per 

foot lineal, 

Short Joist for entry, 8traigh.le.xi^dLM>&%^^ 
foot, 
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42 
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Short Joist for entry, widthed, aid, per 
foot lineal, ^ 

Jois»t framed or gained one end into Gir- 
der in church galleries, 12 feet long and 
under, per foot lineal, 6 

if over 12 feet long, 5 

Planing lower edge of Joist, per foot 
lineal, 1 

Joist cornered on both corners of lower 
edge, add, per foot lineal, to the price 
of planing, 1 

Pinning Joist, 12 inches deep and under, 
per foot lineal, 5 

Pinning Joi.st deeper than 12 inches, per 
foot lineal, 6 

Bridging Joist 1 1 inches apart and wider, 
per foot lineal, 5 

Bridging Joist 6 inches apart and up to 10 

inches, per foot lineal, 7 

Cross Bridging 1 1 inches apart and up- 
wards, per foot lineal, 10 

Cross Bridging 6 inches apart up to 10 
inches apart, per foot lineal, 14 

Bridging of scantling dovetailed orgained 
into top edge of Joist, 1 1 inches apart 
and upwards, per foot lineal, 10 

Bridging of scantling dovetailed orgained 
into top edge of Joist. 6 inches apart up 
to 10 inches apart, per foot lineal, 14 

If Joi.^t are hemlock, oak, or other hard 
wood, add ^, ' 

If floors of Joist are on inclined plane, 
add per square, ^. 
If Joist are cat beveling, left to the iudg- 

/nezi^ of the measurer. 
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TRIMMERS. 

Single Trimmers, framed for sin^^Ie Ten- 
non, 16 inches apart, per foot lineal, 9 

For every inch closer than 16 inches, add, 
per foot lineal, 1 

Single Trimmer, framed for double Ten- 
non. 2 prices of Trimmer framed for 
ffiingle Tennon. 

If Trimmer is single tusk, add, per foot 
lineal, 2 

If Trimmer is double tusk, add, per foot 
lineal, 4 

If Tu«*ked both sides, charge double. 

Double Trimmer framed for single Ten- 
non, 16 inches apart per foot lineal, 15 

For every inch closer than 16 inches, add, 

per foot lineal, 1^ 

Double Trimmer framed for double Ten- 
non, 2 prices of double Trimmer framed 
for single Tennon. 

If Trimmers are pinned together, charge 
same as for pinning Joif*t. 

Trimmers of timber, 4 or 6 inches thick, 
charge same price as double Trimmer, 
exclusive of the price of pinning Joist. 

If hemlock, oak or other hard wood, add J. 

GIRDERS. 

Girders 8 in. deep and under, not framed 

and rough, per foot lineal, 12 

Girders 9 in. deep, per foot lineal, 14 

For every inch larger eaAih. vi^'^ ^ ^'^Y^ 

foot iineal, 
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1^ BOOK OF PRICES. 

Girders framed one aide for Joist, single 

tennon, 14 in. apart, per foot lineal, 12 

Girders framed one side for Joist, single 

tennon, 16 in. apart, per foot lineal, 11 

Girders framed one side for Joist, single 

tennon, 18 in. apart, per foot lineal, 10 

Girders framed one side for Joist, single 

tennon, 20 in. apart, per foot lineal, 9 

For every inch closer than 14 inches, add 

per foot lineal, 1 

Girders framed for double tennon, two pri- 
ces of Girders framed for single tennon. 
Girders framed both sides, charge double. 
Girders, single tusked, per foot lineal, 2 

Girders, double tusked, do do 6 

Girders tusked both ^i:les, charge double. 
For hoisting in the 2d tier, add per foot 

lineal, 2 

For hoisting in the 3d tier, add per foot 

lineal, 3|- 

For hoic«ting in the 4th tier, add per foot 

lineal, 5 

Planing Girders, 8 inches square each side, 

per lineal foot, 1 J 

Planing Girders,9 inches square each side, 

per lineal foot, 2 

For every 4 inches larger, add per foot 

lineal, 1 

Counter hewing Girders 8 in. square, for 

each side per foot lineal, 1^ 

For every 3 in. larger, add per foot lineal, -J- 

Trussing Girders, per foot lineal, 80 

Trussing and Bolted, add, per foot lineal, 12J 
jPost^ under Girderay 8 in. square, per foot 
Jweal, \^ 
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For every inch larger each way, add per 

foot lineal, ^ 

For planing and counter hewing^, charge 

as in Girders. 
Caps on Posts, beveled ait ends, and cor- 
nered and planed,8in. square,perfoot 

lineal, ' 30 

For every inch larger each way, add per 

foot lineal, 1 

Caps worked in ogee form 8 inches square, 

per foot lineal, 50 

For every inch larger each way, add per 

foot lineal, 2 

Girders gained with single gain, 14 inches 

apart, per foot lineal, 8 

Girders gained with single gain, 16 inches 

apart, per foot lineal, 7 

Girders gained with single gain, 18 inches 

apart, per foot lineal, 6 

Girders gained with I'ingle gain, 20 inches 

apart, per foot lineal, 5 

For every inch closer than 14 inches apart, 

add per foot lineal, 1 

Girders gained both sides, charge double. 
Girders double gained, 14 inches apart, 

per foot lineal, 12 

Girders double gained, 16 inches apart, 

per foot lineal, 11 

Girders double gained, 18 inches apart, 

per foot lineal, 10 

Girders double gained, 20 inches apart, 

per foot lineal, 9 

For every inch closer than 14 inches, add 

per foot lineal, >^k 

U gained both sides, eYiaT^^ d^wS^^fc. 
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Girders for church galleries chaiige «ame 
piice as other girders of same descrip- 
tion . 

If Giiders are of oak or other hard wood, 
add i to the price of Girder and add i 
to the price of planing. 

WALL PLATES. 

Wall Plates, of boards, per foot lineal, 1 

Do. of joist, 3 in. thick, 8 to 12 

in. wide, per foot lineal, 3 

Wall I'latrs, of timber, 4 by 8 inches, per 

foot lineal, 5 

Wall Plates, of timber, 4 by 12 inches, per 

foot lineal, 6 

Hoisting Wall Plates, 4 by 8 inches, above 

the 2d story, for each story add per foot 

lineal, 1 

Bond Timbers, per foot lineal, 3 

Wall Plates framed at angles, charge for 

each angle, 25 

If Wall Plates are larger than 4 by 8 in., 

charge for hoisting as in Girders. 

LINTALS. 

Lintals of scantling, 3 by 4 in., each, 18 

Do of Joist, 3 by 8 in., each, 20 

Do of Timber, 4 by 6 in. each, 25 

Do of do 8 by 8 in. each, 50 
Do for Cellar Door, of pine, planed, 

each, I 00 

Lintaln for Cellar Door, of locust, planed 

^nd champheredf \ ^^ 
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Lintals of oak or other hard wood, add J. 
Do planed, add ^. 

Do framed or gained, add as in Trim- 
mers or Girders. 

GALLOWS FRAME. 

"Posts and Plates fi-amed, 4 by 6 in., per 
foot lineal, 7 

Plates fiamed for Joist, chafge as in 
Trimmers. 

Braces of 3 by 4 inch Scantling, per foot 
lineal, 7 

Braces of Timber, 4 by 6 inches, per foot 
lineal, 9 

Posts and Plates, 6 by 8 in., framed, per 
foot lineal, 8 

Joist in Gallows Frame, 6 or 8 in. deep, 
per foot lineal, 4 

Joist in Gallows Frame, 9 or 12 in. deep, 
per foot lineal, 5 

Joist fi-amed both ends, 6 or 8 in. deep, 7 

Joist do do 9 or 12 in. deep, 8 

Joist do do 9 or 12 in. deep, 

double tennoned, 9 

Purlins of Joist laid both ends on wall, per 
foot lineal, 5 

Do of two Joist pinned together, do. 15 
Do famed for Joist, add for same as 
in f aming Trimmers. 

If oak or other hard wood, add ^. 

Purlins of timber, 5 by 12 inches and un- 
der, per foot lineal, 13 

HoLstinj< Purlins, 5 by 12 inches^ add a& 
in Giixlers. 
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RAFTERS TO COMxMON HOUSES. 

Rafters of 3 by 4 scantling, 3 feet apart, 

per square, 1 00 

Ratters of 3 by 4 scantling, 2 feet apart, 

per square, 1 20 

Rafters of 3 by 4 scantling, 18 in. apart, 

per square, 1 37^ 

Rafters of 3 by 4 scantling, 12 in. apart, 

per square, 2 00 

Ratters, in 2 or more lengths, from 10 to 

16 feet long, notched on plates or pur- 
lins, at both ends, 2 feet apart, per sq., 2 00 
Do. do. 18 inches " " " 2 50 

Do. do. 12 " " " " 3 00 

Rafters fx-amed with collar beams let in 

or morticed, 2 feet apart, per square, 1 75 
Rafters framed with collar beams let in or 

morticed, 18 inches apart, per square, 2 00 
Rafters framed with collar beams let in or 

morticed, 16 inches apart, per square, 2 20 
Rafters framed with collar beams let in or 

morticed, 12 inches apart, per square, 2 75 
Short Rafters of 3 by 4 in. scantling, on 2 

story houses, per foot lineal, 3 

Short Rafters on 3 or 4 story houses, per 

foot lineal, 4 

Hip Rnfters, backed, 4 by 8 inches, per 

foot lineal, 25 

Valley Rafters, 4 by 8 inches, per foot 

lineal, 25 

Jack Rafters, to principal Rafters, same 
price as Rafters notched to PuvYuva. 
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Jack Rafters framed both ends into Pur- 

lina, add ^. 
Rafters above the 2d story, add for each 

story, per square, 12J 

If oak or other hard wood, add^. 
If Hip or Valley Rafters are larger than 4 

by 8 inches, tor every inch larger each 

way, add per foot lineal, 1 

Hoisting Hip and Valley Rafters, larger 

than 4 by 8 in., charged as in Girders. 

PRINCIPAL RAFTERS. 

Framing Principal Rafters with Principals 
and Purlins, King Posts and Braces of 
Timber, 5 by 9 inches, per square, 5 00 

Framing Principal Rafters, of timber, 6 
by J inches, 6 00 

Framing Principal Rafters with King and 
Qaeeu Pos»t*« and Braces, per square, 7 50 

Framing Principal Rafters with King and 
Queen Posts and Braces, and with spur 
beam, per square, 9 00 

For every inch larger each way than 6 by 
by 1 inches the Rafters and King and 
Queen Posts a:e, add, per square, 1 50 

That is, if they are 7 by 11 inches, the 
measurer shall add, per square, 3 00 

Turlins framed both rmls into Principal 
Rafters, 4 by 6 inches, per foot lineal, 13 

lurlins t) I y 10 inches, per foot lim al, 15 ' 

] o f -amed for Jack Rafters, add as in 
Girders. 

firacen £'amed IntoPuvVvna bX. ^w^ ^\A^x!l^ 
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into Ppincipal Rafters at the other, 4 by 

6 inches, per foot lineal, 13 

Braces, 6 by 10 inches, per foot lineal, 15 

Rairsing Plates to Principal Raften»,4 by 6 

inches, per foot lineal, 10 

Raissing Plates to Pj incipal Rafters, 6 by 

lOinches, per foot lineal, 13 

Spur Beams framed for Joist, charge as 

in Girders. 
Floors of Joist framed into Spur Beams, 

ch.arge same as JoLst framed into Gird- 
ers. 
The above timber is supposed to be pine 

or poplar, if oak or other hard wood, 

add •^, 
Raising Principal Rafters, charge for the 

tiaie spent thereat. 

CUPOLAS AXD STEEPLES. 

Framing Cupolas, square, Posts and 

Plates 4 by 6 ino-hes, per square, 3 12 

Framing Cupola, octagon, two prices. 

Do do circular, four prices. 

Cornices to Cupolas, charge 1^ price of 

Cornices to houses. 
Cornices to octagon, two p: ices of do. to 

houses. 
Circular Cornices, three prices of straight 

to houses. 
4AII0W I foot for external find internal 

mitres before the gi/t is taken, in thotC 

Cornices. 

Wf'aihr. boarding, tv\o p;i^e« of ^o. oa 
boasea. 
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Decking on Cupolas grooved and planed 
to thickness 6 inch courses, per foot su- 
perficinl, 10 

Decking in two thicknesses, charge two 

prices. 
If Joints are white-leaded, add per foot 

superficial, 5 

Hip Joint** to do., per foot lineal, 20 

Grounds to Tilat^ters, 8 inches wide, per 

foot lineal, ]2 

For every inch wider, add per font lineal, 1 
Circular Grounds, 3 prices of straight. 
Plain Pilasters, 5 in. wide, per foot lineal, 20 ' 
For every inch wider, add *' " " 3 

For eveiy ^ thicker than H inch, add per 

foot lineal, 1 

Open Filastcrs. 5 inches wide, with reeds 

or fluits. per {oot lineal, 25 

For every inc h voider, add per foot lineal, 3 
For every i thicker than 1^ inch( s, add 1 

Caps to l^iJHsters conipored of one mould- 
ing, each, ] 00 
C«i|)> uiih two members and facia, each, 2 00 
Antae, per foot superficial, 37^ 
Caps to Antae, in Doi ick style, per foot 

lineal, 70 

Caps to Antae, after the Ionic, per foot 

lineal 73 

Allow I foot for each mi^•ein Caps. 
Plinths to Pilasters, i a h, 50 

Do with sub plinlli. 75 

Do with do' and moulding, I 00 

Plain Plinth to Antae, <^ifh, 1 00, 

Do do with sub \)liii\U, V "^shi 

Do^ do with do u.w\ x«vw5\XvtiV^> ^ ^"^ 



90 BOOK OP PRICES. 

Spire part of Cupola, plain, with battona, 
screwed on inside of do., per foot su- 
perficial, 25 

Spire part of Cupola, to form flat panels 
per foot gupei-ficiai, 50 

Spue part of Cupola, to form flat panel, 
with moulding, 55 

Shingling on Cupola, two prices of Shing- 
ling on houses. 

Shingling octagon, 3 prices. 

Charge Shingling Hips, per foot lineal, 37^ 

Circular Shinglintr, 4 prices. 

Circular Circular Shingling, 9 prices. 

FRAMING SMALL HOUSES, 12 by 20 FEET 
AND LESS, ONE STORY HIGH. 

Posts 4 by 6 in.. Plates 4 by 4 in., Sill.^ 6 
by t) ill., Studti 3 fret apart, per square, 1 38 

Do. wkh Studs 2 feet apart, per squaj'e, I 50 

Do. 18 in. apart, *' " 1 75 

If Studs areclosser, add in proportion. 

If SilKs are framed or gained, charge for 
that part as in Girders. 

If oak or other hard wood, add ^. 

If P(>^t>5, 1 liiteri and Sills are hard wood, 
add -J. 

If Stua.- arc of hard wood, add ^. 

FRAMING COMMON DWELLING 

HOUSES. 

Post:?, riates and Ties, of timber, 4 by 6 
Jnchet*, and SilLs to do. 8 by 10 laehea^ 
mtb traces of Scantling Sby 4\uc.\i^^> 
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and Studs 3 by 4 inehes, framed 2 feet 

6 inches apart^ per square, 1 62^ 

Do. 2 feet apart « « 1 81 J 

Do. 18 in. apart, " « 2 00 

Do. 16 " " " " 2 12^ 

Do. 12 " " « « 2 8li 

For every inch larger on Posts, add per 

square, 25 

For every inch larger on Studs, add per 

square, 12^ 

If Posts, Plates, Ties, Sills and Studs are 

of hard wood, add J. 
If Posts, Plates, Ties and Sills only are 

of hard wood, add ^. 
If Studs only are of hard wood, add i. # 

If Sills are framed or gained for Joist, 

charge for that part per foot lineal, as 

in Girders. 
If Plates are framed for Joist, charge for 

that part per foot lineal, as in Girders. 

FRAMING BARNS, WAREHOUSES, AND 
OTHER BUILDINGS, WITH LARGE 

TIMBER. 

Posts, Plates and Ties, of timber, 6 by 8 
inches, and Sills 8 by 10 inches, with 
Studs framed of Scantling 3 by 5 inches 
and^feet apart, and Posts 14 feet apart, 
per square, 2 00 

If Studs are framed closer than 2 feet 
apart, add as in Dwelling Houses. 

For eveiy Inch Posta axeWg^T^ ^\\^:t 
equare, ^*^ 

2 
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For every foot Posts are closer than 14 

foot, add per square, 37^ 

Beams in do., charge per foot lineal, as in 

Girders. 
If Sills or Beams are framed for Joist, 

charge for that part per foot lineal, as 

in Girders, 

HOUSES FRAMED WITHOUT STUDS 
FOR UPRIGHT BOARDING. 

Posts, Plates and Ties of timber, 4 by 6 

inches, per foot lineal, 4 

Posts, Plates and Ties of timber, 6 by 8 
* inches, per foot lineal, 5 

If larger, add in the same proportion. 
Sills, charge as Girders of same size and 
description. 

racefl of 3 by 4 inch Scantling, per foot 
lineal, 10 

K^fling framed at both ends into Posts, 
izontally, per foot lineal, 3 

ce timber in those houses are to be 
ed; — ^if hewed, or counter-hewed, 
jge accordingly, 
sbd, Plates and Ties inside of Smoke- 
HooseB, 6 by 8 inches, per foot lineal, 12 
J* of oak or other hard wood, add i. 
If planed, add as in Girders. 
Ofitk Slata, per foot lineal, 1 

Do. got out by Carpenter, charge 
extra. 
^areiB for hooks of scantling, per foot 
liaeal, \ 
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SHEATHING AND SHINGLING. 
Sheathing and Shingling 7 in. courses, per 



square, 
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Ripping off shingles and ShingUng again, 
charge the same as new Sheathing and 
Shingling. 

If new Sheathing is put on, charge 1-5 
more than new Sheathing and Shing- 
ling of same kind. 

Scaffolding and altering old Sheathing in 
re-shingling houses, charge for time 
spent thereat. 

Shingling Valleys, without tin or copper, 
per foot lineal, 40 

Shingling Valleys, on tin or copper, per 
foot lineal, 30 

Shingling Hips, per foot lineal, 25 

Octagon Shingling, add ^. 

Hip Shingling on octagon, 4|^ inch courses, 
per foot lineal, 25 

Circular Shingling, 3 prices. 

Circular Circular Shingling, 6 prices. 

Shingling on top of tin or copper gutters, 
and on do. behind chimneys and tsa^- 
doora, &c., per foot Uiie«i\, ^^^ 



24 BOOK 07 PSICES. 

Cant Boards, plain, per foot lineal, 3 

Do. grooved, " 4 

Saddle Bo£u*ds, rough, and single, per foot 
lineal, 2 

Saddle Boards, planed and single, per 
foot lineal, 3 

Saddle Boards, double, 2 prices. 

Shingling on tin or copper gutters, with 
strip on roof to form gutter on roof, all 
included, per foot lineal, 20 

If Shingling on Hip or Valley is less than 
4^ inch courses, add per foot lineal, 6 

PRIVIES AND SIMILAR SMALL HOUSES. 

Plates and Sills, not framed for Studs, but 
framed at angles, of Scantling 3 by 4 
inches, per foot lineal, 4 

Plates framed and planed, per foot lineal, 6 
Posts, Plates, Sills and Studs framed, per 

foot lineal, 4 

Joist and Rafters, per foot lineal, 4 

Shingling to do, add^ to the price of com- 
mon houses. 
Barge Boards, rough, per foot lineal, 4 

Do. planed, " " 5 

Do. do. and beaded, per foot 

lineal, 6 

Cant and Saddle Boards, charge as in 

other houses. 

Boarding, rough and upright, per square, 1 50 

Do. do. and jointed, " " 1 75 

Do. do. and grooved, " " 2 50 

Do. quartered to 8 in., add, " 50 

Do. planed one side, add, " 1 00 

^o. do. both sides, add, '' '^ ^^ 
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Horizontal Weatherboards, of thin stuff, 

per square, 1 50 

Horizontal Weatherboards, of thin stuff, 

jointed, per square, 2 00 

Horizontal Weatherboards jointed, if 

quartered to 8 inches, add per square, 1 00 
Horizontal Weatherboards, jointed, and 

planed one side, add, per square, 1 00 

For every inch narrower than 8 inches, 

add, per square, 50 

If this last described Weatherboards is 

rabbotted, add, per square, 50 

Square Curbs to Vaults, under ground, 

charge same price as work above 

ground. 
Floors in do., rough, per foot superficial, 4 

Do. do. jointed, " " 4^ 

Do. do. do. and grooved, per 

foot superficial, 5 

Floors in Privies, jointed, grooved and 

planed, per foot superficial, 

Floors in Privies, jointed, grooved, planed 

and quartered, per foot superficial, 8 

For every inch less than 8 inches, add, 

per foot superficial, 1 

Seats and Risers, of inch boards, planed, 

per foot superficial, 8 

If the Seat is thicker than l^ inches, add 

for every -j^j per foot superficial, 1 

If Seats are of cherry, add ^. 
Holes in Seats, each, 25 

Do. do. cut oval, each, 50 

Do. do. common kind, each, ISj^ 

Do. do. of chewy , BidA \ • 
Cutting holes in seats oi \)lca^«X2oSi^ ^^\* 



26 BOOK OF VRICBSl 

Backs to Seats, framed bead and butt 

panel, per foot superficial, 35 

Backs to Seats, framed bead and flush, per 

foot superficial, 40 

Backs of cherry, add ^. 
Hanging stiles on Seats, beaded, per foot 

lineal, 6^ 

Hanging stiles on seats, framed, per foot 

lineal, 9 

Lids to Seats, clamps nailed on to ends, 

each, 62^ 

Lids to Seats, clamps framed on to ends, 

each, 87^ 

If framed Lids are thicker than 1^, add for 

every i, 3 

If cherry, add J. 
Corner Boards, rough, per foot lineal, 2 

Do. do. jointed, " " 3 

Do. do. planed, " ", 5 

Do. do. do. of 2 inch stuff, per 

foot lineal, 6 

Corner Boards, planed, of 2 inch stuff, 

rabbotted, per foot lineal , 8 

Base in Privies, add i to the price of do. 

in Dwelling Houses. 
Circular Rims f(H* curbing vaults, to do. of 

white pine, 1 in. thick in 2 thicknesses, 

per foot lineal, 10 

Circular Rims for curbing vaults, 2 inch 

plank in 2 thicknesses, per foot lineal, 20 
Covering to do. of white pine boards, per 

foot superficial, 2 

Covering of pJank, per foot superficial 3 

Covering of yellow pine boaida, "pet ^ocA. 
BuperGcial, ^ 
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GUTTERS, LEADERS, &c. 

Gutters of boards, in 2 pieces, rough, per 

foot lineal, 4 

Gutters of boards, grooved, per foot lineal, 6 

Do. do. grooved and planed, pjer 

foot lineal, 10 

Gutters of boards in 3 pieces, rough, per 

foot lineal, 6 

Gutters of boards in 3 pieces, grooved, per 

foot lineal, 8 

Gutters planed 1 side, 10 

Do. " both sides, 12 

Gutters of scantling, 4 by 6 in. and less, 

per foot lineal, 12 

Gutters of scantling, 4 by 6 in. and less, 

planed, per foot lineal,. 16 

Gutters with ovalo moulding or champer- 

ed, per foot lineal, 25 

Gutters with do. 4 by 8 inches, per foot 

lineal, 31 

Leaders or down spouts rough, in 4 pieces, 

per foot lineal, 14 

Leaders grooved, lt> 

Do. planed all round, 20 

Do. rounded, 25 

Charge for each break or knee in do., the 

price of 2 feet of similar kind. 
Shoes to do., each, 37^ 

Cases for tin spouts, with plain cap and 

shoe to do., each, 1 12 

Cases with cap moulded, 1 50 

Eave pipes in Gutters, each, ^^ 
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CORNICES IN ROOMS. 

Cornices in rooms with cove moulding or 
ovalo and facia, 5 or 6 inches wide, per 
foot lineal, 18 

Cornice with crown-mould and bed-mould 

and facia, per foot superficial, 27 

Cornice with dental or fret bed mould, per 

foot superficial, 38 

Cornice with Roman dental, per ft. sup. 45 
Add for plain modillion, per ft. superficial, 18f 
Add for modillions with sides sunk, per ft. 

superficial, - - - 25 

Add for modillions, eyed, with sides sunk, 

per foot superficial, - - - 30 

Add for coved soffitt, - - - - 20 
Add for beveled do. - - - 10 

Add for square diip on front, - - 5 

CORNICES TO EAVE OF HOUSES. 

Plain cornice, with cove or ovalo bed 
- nW uni, fiEuua, per foot superficial, 50 

^th ogee or Grecian ovalo 
, per foot superficial, 55 

tdi crown mould worked 
Doric style, with plain bed 
foot BupeificisL], 60 

, add per ft. superficial, 2 
h>nt edge of cornice, add 5 
Msd down, in Doric style, 

10 
jved and blocked down, add, 1& 
ive no facia, add one-fourth. 
r6 moulding on faciaB, ^rice 
ther similar monld^ga. 
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If there is common dental, add perft. sup. 10 
If Roman dental, add per ft. superficial, 20 
If plain modillion, add - - - 18 
If bracket modillion, add - - 25 

If bracket modillion, with sides sunk, add 30 
If modillions are eyed, add - - 40 

Cornices of full Doric order, per ft. sup. 1 60 
Cornices of full Ionic order, - - 1 75 
Cornices of full Corinthian order, - 2 00 

Carving for these cornices to be paid for 
by the owner, and put on by the car- 
penter. 
For all mitres, external and internal, in 
cornices, add one foot before taking the 
girt. 
Cornices over columns, or in the full or- 
der, to be girted to the bottom of facia 
or top of capital. 
i?lain raking cornice, add a quarter. 
Raking cornice, with modillion, add a half. 
Octagon cornice, add a quarter. 
Circular cornice, 3 prices of straight. 
Eliptical cornice, 4 prices of straight. 
Where there are windows in facias of 
cornice, charge the plates,when framed, 
as in trimmers, and the upright studs, 
per foot lineal, 8 

When there are windows in facias of cor- 
nice to eaves of houses, the measurer 
shall measure to bottom of bed mould, 
and add i to the price of cornice; and 
charge for the remainder of the facia, 
per foot superficial, - - - 40 

Cornices to eaves of houses to be ^tted 
to the bottom of faciaB, eiL<^e;^\*v(\i^^ 
the bill makes otheT pTov\sivoTL%« 
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When cornices are blocked down in the 
sof&tt, charge for eave-pipes,eaoh 1 00 

DORMER WINDOWS. 

Frames to dormer windows with flattops, 
bead on edge, of 3 by 4 inch scantling, 
planed, per foot lineal, - - 12 

Frames to dormer windows, with mould- 
ing on face, per foot lineal, - - 16 

Frames to dormer windows, with pedi- 
ment top, add, per foot lineal, 2 

Circular heads to frames to dormer win- 
dows, charge for that part four prices. 

Bead grounds to pilasters, per ft. lineal, 12 
do. do. circular, four prices. 

Cheeks, or sides to dormers, planed, per 
foot superficial, 8 

Do. grooved, - - - - 10 

Do. quartered to 8 inches, per ft. sup. 1 1 

For every inch narrower, add per foot 1 

Cheeks rabbotted in face and grooved, 6 
inch courses, - - - - 20 

Cheeks, shingled, per ft. superficial, 15 

Do. do. planed and butted, per 
foot superficial, - - - 20 

Shingling roofs of dormers, per ft. sup. 7 

Do. valley to do. per ft. lineal, 40 
Do. do. on tin, - - - 30 

Revealed boards to dormer, per ft. lineal, 4 

Rafters, studs and plates to dormers, 4^ 

Cornices to dormers, add 1-3 to cornices on 
hoases. 
Baking p&rt of cornice, charge \-^ iCLwe 
^baa level 
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Raking part of cornice, with modillionB, 
add^. 

Plain facia and cove bed mould, per ft. lin. 20 

Single architrave with common moulding, 14 

If architrave is more than 5 inches wide, 
and moulding more than 1^ wide, as in - 
houses. 

Circular architrave, three prices. 

Eliptical architrave, four prices. 

Plain keys to do., each, - - 87^ 

Keys, fluted, each, 1 12^ 

Do. with ogee returned to sash, 1 50 

Pilasters, antaes, caps, and bases, to dor- 
mers, same price as those of mantels of 
similar description. 

Reveal boards, ploughed and guttered, 
per foot lineal, - * - 5 

Circular cornices to dormers, four prices. 

TRAP DOOR AND SKYLIGHT FRAME. 

Inside frames, 8 inches wide, per ft. lineal, 12 
For every inch wider, add per ft. lineal, 1 

Outside frames, scribed to shingUng, do. 20 
Narrow casing, per ft. lineal, - - 6 
Trap doors, battened and hung, each, 1 00 
Lining trap doors, each, - - 50 

If battons are screwed, add for each batton, 12| 
If lining is screwed, add - - 50 

PORCHES AND PORTICOS. 

Joist in porches, not framed, per ft, Une^l^ ^ 
Joist framed both ends , e\Tv^^ \.«ra\fipB.^ ^^ , '^ 
Joist framed both ends , doxjJcAa Xcwaow^ ^^ . ^' 
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Rafters of dcantUng, per foot lineal, 3 

Plates to porches, 4 by 4, per foot lineal, 4 
Plates to do. do. planed, - 6 

Plates to do. 4 by 6, - ^ 5 

Plates to do. 4 by 6 inches planed, 7 

Plates framed for joist, add as in trimmers. 
Sills to porches, 4 by 6 inches, per ft. lineal, 8 
Do.. do. 6 by 8 inches, do. 10 

Do. framed, charge as in girders for 
that part. 
Plain facia, beaded, 8 inches wide, per ft. 

lineal, - - - - 8 

Plain facia, beaded and opened, - 12 

For every inch wider, add per^ft. lineal, 1 

Moulding, one inch wide, per ft. lineal, 4 

For every ^ wider, add per ft. ^ 

Nozen to edge of floor, per ft. lineal, 5 

Plain plancier, 4 inches wide, per ft. lineal, 7 
For every inch wider, add per ft. 1 

Planciers, opened 10 inches wide, flat, 

without moulding, per ft. lineal, - 15 
Planciers, opened and raised, - - 17 

Planciers, opened and raised, with mould- 
ing f in. wide, per ft. lineal, - 21 
For every -| moulding is wider, on flat 

panel, add per foot lineal, ' r i 

For every ^ moulding on raised panel, 

add per foot lineal, - - - 1 

Planciers framed flat panel without mould- 
ing, of thick stuff', and 12 inches wide, 
per foot lineal, ... 20 

'Miciers, with raised panel, add per ft. lin. 4 
>ciers, with moulding in panels, add 
^oot lineal, ... 4 

'W» are over 1 ft. wide, take \SaftYa 
fcial at the same price. 
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Handrail round, of pine or poplar, with 

white pine bannisters to do. per ft. lin. 50 
Do. with footrail plain, 60 

Do. with footrail opened, 75 

Do. moulded, add i. 
Do. rounded on top, and sides beveled, 

add 1-6. 
Handrails of pine or poplar, 3 by 4 in., 
moulded on both sides for ballusters, 2^ 
in. square, and turned, let into toprail 
and forked on to lower rail, with lower 
rail 3 by 4, beveled on top to receive fork 
of balluster, per foot lineal, - 1 25 

If do. 4 by 6 inches, per ft. lineal, 2 00 

If either of the above described handrails 

are of cherry, add per ft. lineal, i. 
Handrail and ballusters on top of houses, 

add:i^. 
Pedestals to do. on tops of houses, per ft. 

superficial, - - - 50 

Caps to do. with moulding broke around 

do. per ft. lineal, - - - 45 

Do. with two members, per ft. lineal, 50 

Do. with cove soffitt, or similar, per ft. lin. 65 
Add 1 foot for each mitre. 
Plinths to do., two prices of similar base 

in houses. 
Posts, plain, to porches, 4 by 4 in., per ft. lin. 7 
Posts champhered, - - 10 

Posts plain, 6 by 6 inches, per ft. lineal, 10 
Posts champhered, • - 15 

Antaes to porches, per ft. superficial, 30 

Caps to porches, with one member, per ft. 

hneal, - - - ^j^ 

Capa with two membetB, . - •iR^ 
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Moulding on front edge of do. 1 in. wide, 
per foot lineal, - - - 4 

For every i inch wider, add per ft. lin. 1 

Door frames, 4 inches thick, 7 in. wide, 
per ft. lineal, - - - - 17 

For every inch wider, add per ft. lineal, 1^ 

For every inch thicker, add do. 1 

Imposts to doors, plain, per ft. lineal, 15 

Do. moulded, - - - - 25 

Do. with two members, - - 37 

Do. with cove soffitt, ^nd done in best 
manner, - - - - 1 25 

Door frames, of boards, 5 inches wide, per 
ft. lineal, - - - S 

Do. revealed and beaded, per ft. lineal, 9 

For every inch wider, add per foot lineal, I 

If door frames have wood sills of pine or 
poplar, measure all round the outside. 

If sills are oak or locust, add for each sill 62^ 

Door frames of oak or other hard wood, 
add i. 

If locust or oak sills are longer than three 
feet 4 in., for every foot longer add J. 

Door frames of rough boards, jointed to 
assist bricklayer to carry up straight 
jambs, per foot lineal, - - 3 

Do. of joist, 8 in. wide, and taken to a 
width, per ft. lineal, - - 9 

Door frames of 2 iiich plank, planed and 
thicknessed in two thicknesses, screwed 
together, each frame 8 in. wide, framed 
at head, to front doors, each frame two 

^ Inches thick, ^er ft. lineal, - 30 

Oiroularpaxt ot door frames, 4 pticea. 
Optical part of door trames, 6 prices. 
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Setting door frames of 25 it. and under, 

each, - - - 20 

For every story above the second story, 

add - - . . - 5 

Setting do. of 26 feet to 50 leet each, 30 

For each story above the second story, add 10 

DOOR JAMBS. 

Plain, of boards, 5 in. wide, per foot lin. 5 
Do. of plank, add per foot lineal, 1 
For every inch wider, add - - 1 
Bead on edge or corner, rounded and mi- 
tred, add . - - 2 
Do. on both edges, add - - 4 
Do. rabbotted 1 inch wide, add per ft. lin. 1^ 
For every ^ inch the rabbot is wider, add 

per ft. lineal, - - - • 1 
Door jambs, reeded, 6 in. wide and under, 

per ft. lineal, - - - 12 

For every inch wider, add per ft. lineal, IJ 
Door jambs, sunk flat, without moulding, 

per ft. lineal, - - - 20 

Do. sunk flat, with moulding, add, 4 

Do. do. raised, add - - 2 

For every inch wider than 8 in. add per ft. 2 
For every 1-8 moulding is wider than 3-4, 

on flat panel, add per ft. - - i 
Do. on raised panel, add per ft. - - 1 
Do. openefl, with Gothic reeds and mould- 
ed, per ft. lineal, - - - 30 
Door jambs framed, flat panel, per ft. lin. 30 
Do. do. raised do. - • *^ 
Do. do. with mo\i\dvtis^ • *^ 
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Door jambs over 1 It. wide, take them 

superficial at the same price. 
Circular part of do. four prices. 
Eliptical do. six prices. 

Moulding on edge of jambs, one inch wide, 

per ft. lineal, . . - 

For every 1-4 inch wider, add per ft. lin. 
Iron dowels in frames or jambs, each 
If panel jambs are framed, and of oak, 

charge 2^ prices. 
Charge for bead on edge of jamb, rabbot- 

ted back and in jamb, per ft. lineal, 

WINDOW FRAMES. 

Cellar window frames, with grates, all of 
pine or poplar, containing 8 feet and 
under, lineal, each - - - 2 

Do. of locust, or other hard wood, 3 

Do. larger, per ft. lineal, 

J)o. of locust, per ft. lineal. 

Do. with munton in the centre, add|^. 

'■^he locust frames are to have bars of yel- 
low pine. 

white pine bars, deduct i. 
cuat frames with iron bars, per ft. lin, 
'. do. in pavement, without bars, 

per ft. lineal, , . - 

Window frames, of boards, including sash 
bead, per ft. lineal. 

Window frames, of boards, beaded. 

Do. with casing, 3 inches wide, per ft. lin. 

Do. do. and moulding, per ft. lin. 

tf two inch plank, add per ft. lineal, 
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Window frames, rough, of pine or poplar 

scantling, per ft. lineal, - - 5 

Do. do. planed, - - 10 

Do. do. do. rabbotted, - 12 

Do. do. do. do. with moulding, 15 
Do. do. of plank, 5 in. wide,revealed 

and beaded, - - - 14 

Do. do. of joist or 2 inch plank, 7 

inches wide, - - - 16 

For every inch wider, add per ft. lineal, 1^ 

If any of the above frames contain less 

than 12 feet, add per ft. lineal, 6 

Window frames, single box, per ft. lineal, 28 

Do. do. double box,^ - 30 

Those frames are to have hanging stile or 

moulding. 
If hanging stile and moulding, add per ft. 

lineal, ... - - 3 

If pulley-stile is cherry or yellow pine, add 

per ft. lineal, - - . 6 

Inside and parting bead, per ft. lineal, 3 

Do. screwed into frame, per ft. lineal, 5 

Do. of cherry or yellow pine bead, - 6 
Moulding on edge of frame, one inch wide, 

per ft. lineal, - - - 4 

For every 1-4 inch wider, add per foot 

lineal, - - - 1 

Pockets, per pair, - - 40 

Do. of cherry or yellow pine, - 60 

Pnlleys, each, - - - 10 

Do. in cherry or yellow pine pulley 

stile, ... 20 

Rabbotting sills, each - - 25 

Sab-sills, of white pine or po^les^e^^Vi "^^ 
Do. of iocost or oak» - "^ ^^ 
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If any of these frames are of hard wood, 

add 1-3. 
Cants over doors and windows, each 10 

Do. rabbotted, - - - 15 

Circular part of frames, four prices. 
Eliptical do. six pi ices. 

Setting window frames, 12 lights of 12 by 

18 inch sash and under, each, 20 

Do. for every story above the second, add 5 
Larger frames, - - - 25 

For every story above the second, add 10 

In measuring box frames, measure around 

outside of reveal, around head, sides 

and sill, at the same price. 

WINDOW J^MBS. 

Plain, 5 inches wide, per ft. lineal, 6 

Do. of thick stuff, add - - - 1 

Do. splayed, add - - 2 

For every inch wider, add per ft. Uneal, 1 

Window jambs, opened flat, without 

moulding, 6 inches wide, per ft. lineal, 20 
For every inch wider*, add p^r ft. lineal, 2 

Do. do. with 3-4 moulding, add 4 

Do. do. raised, add - - 2 

If moulding is wider than 3-4, add as in 

door jambs. 
Do. opened, with Gothic reeds and mould- 
ing, per ft. lineal, - - - 30 
Do. framed flat, without moulding, per ft. 

lineal, - - - - 30 

Do. do. with moulding, add - - 4 
I^o. do. raised, add, - - 2 

opened or framed jamba aie ol\wo \\w3s3l 
plank, add - - - ' 
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If opened or framed jambs are splayed, add & 
Circular part of jambs, four prices. 
Eliptical do. six prices. 
Elbows and soffitts, framed for inside shut- 
ters, flat, without moulding, per ft. lin. 45 
Do. with moulding, add - - 4 
Do. with do. and raised, add - 2 
Panel backs, flat, without moulding, per 

ft. superficial, - - - 32 

Do. with moulding, add per ft. superficial, 4 

Do. do. raised, add - - 2 

Plinth to do. thicknessed, per ft. lineal, 8 

Beads on backs and elbows, - 10 

Cap on do. moulded, per ft. lineal, 20 

Do. of cherry, ... 40 

Back lining for inside shutters, per ft. lln. 10 
Splayed grounds for do. - - 8 

Do. do. under pilasters, of thick stuff 12 

Do. do. rabbotted, of thick stuff, 15 
If elbows and soflitts are splayed, add 1-4. 
If back linings are splayed, add per ft. lin. 3 
If thicknessed plinths are wider than 6 ip. 
add per inch, per ft. lineal, - 2 

WEATHERBOARDING. 

Upright, rough, per square, - - 1 00 

Do. jointed, - - 1 25 

Do. grooved, - - 2 00 

Do. quartered to 8 inches, 3 00 

For every inch narrower, add per square, 25 

Do. planed, add do. 1 00 

Horizontal weatherboarding,rough, per sq.l 00 

Do. jointed, - • "^ *^ 

jDo. do. andeptvm^) \^^ 
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Horizontal weatherboarding, quartered to 

8 inches, add, per square, 1-3. 
Do. planed, add, - - 75 

For every inch narro\Yer, add per square, 25 
W^atherboarding, rabbotted to thickness 
on lower edge, planed and quartered to 
8 inches, per square, - - 3 25 

Do. and grooved, add 1-5. 
Do. grooved and rabbotted in face to imi- 
tate stone work, 8 in. courses, per sq. 5 00 
For every inch narrower, add per square, 87^^ 
Weatherboarding, worked by machine at 
the expense of owner, allow 2-5 for put- 
ting it on. 
If secret nailed, add 1-8. 
Corner boards, rough, per ft. lineal, 2 

Do. jointed, - - - 3 

Do. planed, - - - 5 

Do. do. of two inch plank, - 6 

Do. do. do. rabbotted, 8 

Barge boards, rough, per foot lineal, - 3 
Do. do. jointed, - - - 4 

Do. do. planed, - - 5 

Do. do. do. and beaded, - 6 

Do. do. opened in face, - 8 

Do. do. do. with 1 in. moulding, 12 

OVALO SASH. 

7 by 9 inches, 1^ inch thick, per light, 11 

8 by 10 " " " " 12 
10 by 12 « " « " 14 ' 
JO by 14 " " " « 15 
"^^byld " " " ** 16 

by 15 '* « " *\ V\ 
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11 by 16 inches, 1^ inch thick, per light, 18 

12 by 16 " " " " 19 
12 by 18 " " " « 20 
14 by 20 " « « « 22 
16 by 24 " " " « 30 
For every 1-8 inch thicker, add per light, i 
Single frank, per light, - - 2 
Double frank, per light, - - 4 
Doweled, per light, - - 8 
Selection or Gothic sash, add per light, 5 
All sash under six lights in a flight, add 1 -2. 
Skylight sash, same price as other sash of 

same size. 
Circular sash, three prices. 
Circular circular sash, nine prices. 
Gothic lights, four prices. 
Fancy sash over doors, circular heads, per 

light, ... 62^. 

Do. with sub-divisions, principallights, each 56 
Sub-divisions, each, - - 28 

Do. eliptical, add 1-4. 

Meeting rails, rabbotted or sprung, per pair, 25 
Hanging sash, single, with weights, 40 

Do. do. double, - - 80 

Gothic sash larger than 12 by 18, add per 

light, .... 6 

Belections or ogee, larger than 12 by 18, 

add per light, - - - 7 

Meeting rails to sash larger than 12 by 18, 

per pair, ... 37|. 

FLOORS. 

Laid roughs per square, - - ^^k 

JDo. do. and jointed, - - ^.^ 
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Laid rough and grooved, per square, 2 00 . 
Do. do. do. with straight joint, 2 25 

Add for quartering to 8 inches, - 1 00 

Add for planing, - - - 1 00 

Do. 6 inch courses, planed and grooved, 4 50 
Do.5i " " "4 62i 

Do. 5 " " " 4 75 

T)o.^ " " « 4 93i 

Do. 4 " " « 6 12 

Do.3i " « « 5 55 

Do. 3 " " " 6 00 

If any of the floors are yellow pine, add 1-3. 
If oak or ash, add 3-4. 
Floors secret nailed, add 1-8. 
Do. tongued at heading, add 1-4. 
For every 1-8 inch thicker than 1^, add 

per square, - - - 30 

Floors worked by machine at expense of 

owner, charge 2-5 for laying. 
Floors of plank, rough, per square, 1 25 

Do. jointed, - - - 2 75 

Do. do. and planed, add - 1 00 

Do. do. and ploughed, and tongue put 

in, add - - - 1 00 

Do. do. quartered to 8 inches, add 2 00 
The plank floors are supposed to be spiked, 

if pinned, add per square, - 1 50 

If joist are 9 inches apart and under, add 

to the price of floors, per square, 25 

Counter ceiling, including cleats nailed to 

joist, per square, - - 2 75 

Counter ceiling, it joist are closer than 12 

'iches, per square, - - 3 25 

ers to floors, of white pvue, ^et &,&v. 
^ of heard wood, per ft. WuesX, \^^ 
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Carpet sills 4 inches wide, each - 50 

Do. do 6 do. each, - 75 

Do. do 6 do. let into floor, 1 00 

Do. do of yellow pine, add 1-3. 
Do. do ot oak or ash, add 1-2. 
Floors in galleries of churches, divided 

into platforms, add 1-2. 
Carriages to form platform, per ft. lineal, 5 
Risers to platforms, rough and jointed, 4 

Do. do. planed, - 6. 

Do. do. with nozen, - 8 

STUD PARTITIONS. 

Cut square at both ends and nailed, of 
scantling, 3 by 4 inches, 16 in. apart, 

per square, - - - 1 00 

Do. forked on cleat atone end, 1 12^ 

Do. do. on do. at both ends, - 1 25 

Do. bracel and nailed, - - 1 75 

Do. framed one end, - - 1 70 

Do. do. both ends, including plates 

and sills, - - - 2 25 

Do. framed both ends and braced, 3 50 

If studs are 3 by 6 inches, add per sq. 37^ 

If studs are 4 by 7 inches, add - 50 

If studs are framed into girder and bolted, 

add per square, - - - 1 25 

For every inch closer than 16 inches, add 

per square, - - . 6j 

Ashlings, ot strips of boards, per square, 1 75 

Do. of scantling, - - 3 00 

Door heads, framed, or ship lapped^ each^ 75 
-Do. do. gained in actuate) eadcL "^^ 
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If doorways in stud partitions are framed 
of stuff 4 by 6 inches, or double stud- 
ded, per ft. lineal, - - 8 

In this case the measurer must not charge 
for the door head extra, but it must be 
measured witJi the rest of the frame. 

BOARD PARTITIONS. 

Rough, single, per square, - - 1 00 

Do. double, do. - - 1 50 

Do. do. and braced with boards, 2 00 
Do. do. of strips of boards, 4 inches 

wide, put up in angling position, 3 00 

Partitions of boards, grooved, per square, 2 00 

Do. quartered to 8 inches, add 1 00 

Do. planed one side, add - 1 00 

Do. do. both sides, add - 2 00 
Do. do. do. and thicknessed, 

add per square, - - 50 

For every inch narrow^er, add per square, 38 

Bead on one side, add • - - 25 

Do. on both sides, add per square, 50 

Door heads, framed, each, - - 75 

Grooved cleat, per foot lineal, - 8 

Cleat on floor, per foot lineal, - 4 

BATTON DOORS AND SHUTTERS. 

Batton doors, rough, 2 ft. 6 in. by 6 ft. 6 

inches, each, - - - 50 

Do. do. jointed, - - 62^^ 

Do. do. do. and grooved, - 75 

Do. planed one side, - - I 00 

Oo. do. both sides, % - - \ a^ 
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If quartered to 8 inches, add 1-4. 
Battons screwed, add for each batton, 12^ 

Doors containing more than 16 feet 3 in. 
to be taken superficial, at the following 
prices: 
Rough, per ft. superficial, - - 3 

Do. jointed, - - - 3^ 

Do. grooved, - - - 4J- 

Do. planed one side, - - - 6 

Do. do. both sides, -* - 7^ 

Do. quartered to 8 inches, - 9 

For every inch narrower, add per ft. 1 

For each batton, screwed, add - 12J 

Border to doors, rough and jointed, per ft. 

lineal, . . - . 4 

Do. planed, . - . 7 

If borders are framed, add, per ft. lineal, 2 
Lining doors, rough, per ft. superficial, 3 

Do. jointed, - - 3^ 

Do. grooved, - - - 4J 

Do. planed one side, - 6 

Do. thicknessed, - - 7 

Do. quartered to 8 inches, 10 

For every inch narrower, add - 1 

If lining is put on angling, add 1-3. 
If lining is screwed, add per ft. superficial, 4 
If border is screwed, add per ft. Uneal to 

border, . . . 2 

Batton shutters are to be measured super- 
ficial, and add 1-3 to the price of batton 
doors of same quality. 
Shutters with clamps framed on ends, 
planed both sides and thicknessed, per 
ft. superficial) V^u 
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PANEL DOORS. 

Panel doors 1^ inch thick containing 17 
ft. 8 inches and over, flat panel, with- 
out moulding, per ft. superficial, - 16 
Do. with moulding one side, add per ft. 

superficial, - - - - 4 

Do. do. both sides, add - - 8 

Do. raised one side, add - - 2 

Do. do. both sides, - - - 4 

If panel is coved one side, add to the price 

of raised panel, per ft. - - 14 

If blocks in corner and inverted mitre in 
panel to correspond to blocks, on one 
side, add per ft. - - - 50 

If panel is sunk, instead of raised, on one 

side, add per ft. - - - 5 

If do. is dovetailed and glued, add extra, 6 
Panel doors bead and butt one side, flat, 

without moulding the other, per ft. sup. 22 
Do. bead land butt both sides, . - 28 

Do. bead and flash one side, flat, without 

moulding the other, per ft. superficial, 24 
Do. bead and flash, both sides, - 32 

For every 1-8 thicker than 1^, add per ft. 1 
For every 1-8 moaldings are wider than 

3-4, on flat panel, add per ft. - -J- 

Do. on raised panel, add per ft. - 1 

This shall apply to all mouldings in panel 
work, except vvhere diflferently named. 
If tenons arc glued or whiteleaded, add 
to the price of all panel work, per ft. 2 

f doors are in two folds of 2 ft. wide or 
more, add per ft. superficial, - - 6 

'every inch narrower than 2 feel, ^dA 
Wfoot % 
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If doors contain less than 17 feet 8 in. and 
more than 9 ft., add 1-8. 

If doors contain less than 9 ft., add 1-3. 

When folding doors contain 9 ft. and less, 
and are narrower than 2 ft,, the measu- 
rer shall not add for every in. narrow- 
er, and then add the 1-3, and the 5 cents 
for folding, but he shall simply add the 
1-3 for being less than 9 ft., and the 5 
cents for folding. 

Sash door in one thickness, add 1-2 to the 
price of similar panel doors. 

If folding, add per ft. superficial. - 5 

Sash in these doors, add 1-2 to the price 
of sash. 

The measurer must only measure the panel 
work in the above d'*. scribed sash doors. 

Sash doors in one thickness, with sash 
screwed to inside of door, and shutter 
indoor, add 1-2 to the price of sash, 
and 1-3 to the price of door. 

The measurer must measure the full size 
of this last dcircribed door. 

All panel work must be measured over the 
plane surface, in taking the width, in- 
cluding one thickness, anc! in getting 
the height, the plane surface shall be 
measured without the thickness, — that 
is, the moulding shall not be girted. 

If tenons are glued or whiie leaded, add 
per foot, - - - 2 

Mahogany or oak doors, charge 2^ prices. 

Wtoen both edges of doors or shutters are 
rabbotted, the meaavwet e\\?AV^\\.V2!^ 
edges so rabbotted, ao liiaX VCL ^^ ^'^'^ 
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two thicknesses will be taken in the 

width. 

Circular heads to doors, three prices. 

Eliptical do. four prices. 

If doors have upper part mortice blind 
and lower part panel work, measure 
them separate, and add 1-2 to the price 
of such work. 

If mouldings in doors are thicker than 5-8 
inch, add for every 1-8 thicker, per foot 
superficial, - - - - 1 

If doors are beveled instead of being mould- 
ed, charge extra from 3-4 moulding for 
each side so done, per ft. superficial, 2 

If panel is bevel raised, add per fl, 1 

If mouldings in panel woik are laid in 
white lead, add for each side so done, 
per ft. superficial, - - - 3 

Panel door, in two thicknesses, screwed 
together, charge "2^ prices of single 
worked doors of same quality. 

Doors in two thicknesses, screwed toge- 
ther, each door H inch thick, with sash 
to inside door and flat panel, without 
moulJing at bottom of door, the out- 
side door bead and butt or flat panel, 
with moulding, with shutter bead and 
butt, or flat panel with moulding, one 
side, not folding, per ft. superflcial, - 80 

Do. in two folds of 2 ft, wide each fold, 
and upward, per ft. superficial, - 90 

Do. in four or six folds, 17 inches wide, 

per ft. superficial, - - - 1 00 

I?o. moulding on inside door, add per ft. 4 
/y do. have moulding or bead aadWxXm* 

side of shatter, add ^ 
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Doors, bead and flush, not folding, per ft. 
superficial, - - - 90 

Do. in two folds, 2 ft. wide, and upward, 
each fold, per ft. superficial, - - 1 00 

Doors, in four or six folds, 17 in. wide and 
upward, per ft. superficial, - - 1 20 

If moulding to inside door, add per ft. 4 

If inside door is raised panel, add per ft. 2 

If shutter is bead and flush both sides, add 4 

If do. is bead and flush one side, and 
bead and butt, or flat panel with mould- 
ing on the other, add per ft. - 3 

If shutter is bead and flush one side and 
raised on the other, add per ft. - 2 

If there is framed bead and flush panel at 
bottom of outside door, add per ft. sup. 10 

If there is bead and flush framed panel at 
bottom and top of outside door, add per 
ft. superficial, - - - 20 

For every 1-8 mouldings are wider than 

3-4, add, on flat panel, per ft. sup., ^ 

Do. on raised panel, per ft. superficial, 1 

For every 1-8 thicker than 1^ each door, 
add per ft. superficial, - - 1 

For every inch doors are narrower than 
17 inches, add per ft. superficial, - 2 

Sash in the above doors, charge 1^ prices. 

If Gothic or belection, add as in other sash. 

PANEL SHUTTERS. 

Flat panel, without moulding, 1^ in. thick, 

per ft. superficial, - - - 19 

Do. do. with moulding one «\dft^ • *^ 
Do. do. with moulding \^o\SEi«\.^^%> • ^^ 
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If panels are raised one side,*add per ft. SJ 

If do. do. both sides, add per ft. 5 
Panel fihutter, bead and butt one side, flat, 

without moulding the other, per ft. sup. 25 
Do. bead and butt one side and moulding 

the other, per ft. superficial, - 29 

Do. bead and butt both sides, - . - 29 
Panel shutter, bead and flush one side, flat, 

without moulding the other, per ft. sup. 27 
Do. bead and flush one side with mould- 
ing the other, add per ft. - - 4 
Do. do. and raised, add per ft. - 2^ 
Do. bead and flush both sides, per ft. sup. 33 
For every 1-8 thicker than 1^, add per ft. 1 
For every 1-8 mouldings are wider than 

3-4 in. on flat panel, add per ft. - -J- 

Do. on raised panel, add per ft. - 1 

Circular head to shutters, three prices. 
Eliptical do. do. four prices. 
If shutters are made in four parts to suit 

small piers, add 2-3 to the price of such 

shutter^-. 
Venetian blinds, 1^ thick, astragal on 

both sides, per ft. superficial, - - 37-i- 
For every 1-8 thicker, add per ft. - 1 

If slats are made to turn on pin, add for 

each slr4t, - - - 6J- 

Mortice blinds, frame bead and mitred, 

slats morticed into frame, and frame 

l.V inch thick, per ft. superficial, - 48 
For every 1-8 thicker than l.V in. add 1 

Inside shutters, with clamps framed on 

end, per ft. superficial, - - 23 

Do, framed bead and butt oive side, flat 
panel, without moulding the o\\iet,^«t 
Aot Buperficialj ^ 



BOOK OF PRICES. &S 

Do. bead and butt one side and mould* 
ing the other, per ft. superficial, - 50 

Do. do. do. and raised with mould- 
ing the other, per ft. superficial, - - 55 

If made in two heights, add 1-6. 

If made in three heights, add 1-3. 

Inside shutters, flat, without moulding, per ft. 42 

Circular shutter to show windows, 4 prices. 

Circular do. on comers of show win- 
dows, where the fi^nt of window is flat, 
and the corners form a quick circle, 
charge six prices. 

If inside shutters are hung to splayed 
jambs, add 1-4. 

Moulding to inside shutters for every 1-8 
wider than 1-2 in. add per ft. sup. 1 

When inside shutters are narrower than 
12 inch, add for every inch narrower, 
per ft. superficial, - - * 5 

If made in six folds, add per ft. - 5 

HANGING DOORS AND SHUTTERS, AND 
TRIMMINGS TO DO. 

Hanging doors containing 16 ft. 3 in. and 

under, 1^ thick, - - - 25 

Do. H or If thick, - • 37^ 

Do. over 25 ft. to 30 feet, - • 50 

Do. over 30 feet to 40 feet, - - 62J 

Do. over 40 feet, - - • 75 

Do. hung with three hinges, add 1-2. 
Hanging shutters, per pair, to frames of 
12 by 18 inch sash of 12 lights, and less, 
two hinges^ - - • * ^'^ 

Do. larger, ^^ ^^ 

4 
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Shutters hung with three hinges, add 1-2, 
Hanging doors in two thicknesdes, add 
1-4 more than doors in one thickness. 
Knob Locks, 6 in. and less, each - 25 
Larger do. - - - - 37^ 
Do. with night-lock, - - 50 
Mortice Locks, each, - - - 1 12^ 
Do. do. rabbotted, - - 1 50 
Mortice Lock, in double doors, for shut- 
ters, each, ... 37^ 
Sash Locks, on meeting rails, each, - 37^ 
Flush ketches, each, - - 25 
Brass knobs, screwed into door, - 4 
Bolts common, 6 inches long, each, - 12J- 
Do. do. 9 do. do. - 18f 
Square bolts, with two plates, 6 in. long; 25 
Do do. 9 do. 37^ 
Flush bolts, 8 in. long, - - - 60 
Do. do. 12 do. - - - 62^ 
Do. do. 18 do. - - - ,75 
llim Latches, each, - - - 25 
Knob do. - . - . I8j 
Thumb do. - - - 12^ 
Common closet Locks, each - - 12^ 
Stubs and plates, per pair, • - - 25 
Common lilt, - - - 12J 
Flush do. - - - - 25 
Shavvk's fastenings to shutters, pcrpai;, 50 
Brass fastenings to do. do. 75 
Pittsburgh fastenings to do. do. 87|- 
Hook and staples drove in wood, - 12J- 
Do. with plates screwed on to wood, 18f 
Large staples drove into wood for bara, each 12 
Do. do, screwed on do., each - 18 
'^. do. do. on to oak, eac^i % 
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Bolts for iron bars, 6 inches iong, bored 

through frame, - - - 12 
Do. 12 inches long, - - - 18 
Wood bars of white pine, 4 ft. long, - 18 
Doi do. of hard wood, - • 37J 
Hanging inside shutters, each, - - 37^ 
Bars to do. to turn on swivel, each - - 37J 
Hanging doors to pews, each - - 37J 
Putting down iron carpet sills, when pat- 
tern is made by carpenter, - - 1 00 
Do. only screwed down by carpenter, 50 
If doors are hung to oak, charge 1^ prices. 

SHOW WINDOWS FOR STORE FRONTS- 

Jambs, soffitts and sills plain, 6 in. wide, 

per ft. lineal, - - - 10 

For every inch wider, add per ft. - 1 

Jambs, soffitts and sills dovetailed, per ft. lin. 14 
If siU b moulded on front edge, add for 

that part, per ft. - - - 6 

Plain cornice, with plain frieze and bed 

mould, per ft. su^ierficial, - - 50 

Do. with plain dental, per ft. superficial, 60 

Do. with dental, eyed, per ft. - - 65 

Do. with Roman dental, - - 75 

Circular cornices, three prices. 
Eliptical do. four prices. 
Add for mitres as in other cornices. 
Stiles to bow windows, plain, 6in.'Wide, 

per ft. lineal, - - - 10 

For every inch wider, add per ft. lineal, 1 

Sills and soffitts to do. per ft. lineal, - 25 
If sills are moulded, add for that part<k\;er ft« V% 

Breaks in sill, each ^^ 
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Plain pilaster, 5 inches wide, per it. lin. 18 
Pilasters, opened or reeded, - - 28 

' Do fluted, - - - 30 

Do. sunk and reeded or fluted, 35 

Do. with swelled reeds or flutes, 40 

For every inch wider, add on plain pilas* 

ter, per ft. lineal, - - - 1 

Do. on open pilaster, add perft* - 2 

Plain caps to pilasters, each - - 45 

Caps, moulded, with two members, each 1 00 
Plain plinth, each, - - - 30 

Plinth and sub-plinth, each, - • 50 

If moulding to do. add - - - 25 
Plain trusses, each - - - 40 

Trusses, opened, fluted or reeded, each 50 

Grounds to pilasters, per ft. lineal, - 10 
Sash to bow windows, charge 2^ prices of 

other sash. 
If the muntons are circled, charge 3 prices. 
When the sash to bow windows is straight 

on front and circled on the comer, 

charge for those lights which are circled, 

four prices. 
Sash to square show windows, add 1-2 to 

the price of other sash. 

WAINSCOTING. 

Between floor and surbase, planed and 

grooved, per ft. superficial, - - 5 

Do. quartered to 8 inches, - - 7 

For every inch narrower, add - 1 

Do. framed with flat panel, without 

moulding, per ft. superfiiCiaY, - \^ 

Oo. do. withmoul^ivg,^«t*5..«vx:5- '^^ 
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Wainscoting framed with raised panel and 

moulding, per ft. superficial, - 22 

Do. planed both sides to a thickness, add 2 
If rabed and moulded both sides, add ac- 
cordingly. 
If wainscoting is planed both sides and 
grooved, as in churches, 8 in. courses, 
per ft. superficial, - - - 10 

Plain cap on do. grooved and nozed one 

edge, per ft. lineal, - - 8 

Do. do. nozed both edges, per fl. lineal, 10 
Do. with small scotia one side of do. 12 

Do. with do. both sides, 14 

STEP LADDERS. 

Mfde of boards, rough, with cleats, per ft. lin. 3 
With steps gained into sides, - 5 

Planed, - ... 7 

Made of plank, add 1-2. 
If cheeks are made of joist, add for that part, 2 
Step ladders of boards, planed and gained, 

per ft. lineal, - - . g 

Frames and braces to do., per ft. lineal, 8 

Hanging frames to step ladders, ea^h 25 

If any of the above step ladders are of hard 

wood, add 1-3. 
Lining to do. rou^ and grooved, per ft. sup. 2^ 
Do. planed, ... 4 

Do. do. both sides, - - 5^" 

Do. quartered to 8 inches, addperft. sup. 1^ 
For every inch narrower th€tn 8 inches, add 1 
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BOX STAIRS. 

Rough steps and risers, 2 ft. 6 in. long and 

less, per rise, - - - 25 

Steps and risers, planed roughly, - 31 

Steps and risers, planed smoothly, - 2H 
Rough steps without risers, each, - - 18 

Do. planed, - - 20 

Steps and risers, planed and nozed, with , 
nozen returned on solid at one end, and 
one string planed, - - - 50 

If riser is mitred at one end to string, add 6J 
If steps are nozed both ends with 2 strings, 
and riser mitred both ends to string, 
per riser, - - - - 75 

If there is centre bearer, add - 124- 

Add for each groove, - - - 12^- 

Add for scotia, . - - - 12^ 

For every in. longer than 2 ft. 6 in., add 2 

Winders in these stairs, add 1-3 more than 

square step. 
If the steps are housed both ends into 

skirting, add for each end, per riser, 12^ 

Quarter paces to these stairs, charge the 

price of two steps. 
If yellow pine steps, add 1-4. 
If do do. step and riser, add 1-3. 

RAMP AND KNEE, AND CONTINUED 

RAIL STAIRS. 

Steps and risers with open string, with no- 
zen and scotia to step, and do. mitred 
md returned to end of step, and riser 
^red to Btring, 3 ft. long axvA \mdLfcT> 
three bearers to do., per met, ^ ^^ 
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Add for each groove, - - 12J 

If scotia is grooved, add - - 124- 

If riser is dovetailed into step, add - 12^ 
If blocked and glued, add ... 87^^ 
For every inch longer, add - . . 4 
If the steps have two strings, with riser 
mitred both ends to string, with nozen 
and scotia mitred both ends to step, 
add 1-2 to the price of the steps. 
If steps have end circled with circular no- 
zen and scotia to do. to form well-hole, 
as in continued rail stairs, add 1-3 to the 
price of such steps. 
If steps and riser are circled part of the 

length, add 1-2. 
If steps and risers are circled on front the 

whole length, charge two prices. 
Steps of yellow pine and risers of white 

pine, add 1-4. 
Steps and risers of yellow pine, add 1-3. 
Quarter paces, framed, with floor to do. of 
6 inch courses of white pine, planed and 
grooved, each - - - 2 50 

Do. with 4 inch courses, - - - 2 75 

If secret nailed, add - - - 25 

If quarter paces are larger than 9 ft. su- 
perficial, add for each ft. from 9 to 12 
feet, - - - . 25 

If over 12 feet, charge them as half paces. 
If floors on paces are of yellow pine, add 75 
Half paces framed of 18 ft. superficial, 

with white pine floor of 6 inch courses, 3 75 
Do. of 4 inch courses, - - 4 12^ 

If secret nailed, add - - ^<^ 

if yellow pine floor, aid "^ '^^^ 
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For every ft. larger than 18ft. add - 25 
If floors on half and quarter paces are of 
machine boards, worked at the expense 
of the employer, left to the judgment 
of the measurer. 
Plain brackets on end of steps each - 25 
Do. ogee, - - - 38 

Do. scroll, - - - 50 

Do. double scroll, - - 60 

Do. scroll opened, - - 70 

Do. double scroll opened, - 80 
Circular brackets, add 1-3. 
Circular do. varying in size, in geo- 
metrical stairs, charge 2 prices. 
Reeds on under edge of straight string, per 

ft. lineal, . . - - 4 

Do. done in best manner on do. per ft. 8 

Do. on circular twist string, per ft. lin. 20 
Do. on do. done in best manner, 

per ft. lineal, - . - 30 

Facia and nozen plain, per ft. lineal, 15 

Do. with nozen and scotia, - - 20 

Do. and opened, - - - 22 

Do. bracketed, plain, - - 65 

Do. do. scroll, - - - 70 

Do. do. open scroll, - - 80 

Do. do. open double scroll, - 85 
Circular do. three prices. 
Circular twist string in continued rail stairs 
of plank, glued up, with nozen and sco- 
tia, per ft. lineal, - - - 1 50 
Do. veneered, per ft. lineal, - 2 25 
If well bolea are less than 12 in. diameter, 
/or every inch less, add to liie ^T\a^ ol 
Circular twist string "^"^ 
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Easings in string, each, - • 50 

Angle partitions, planed and grooved and 

quartered to 8 in., per ft. superficial, 9 

Do. beaded, add - - - 2 

For every inch narrower, add - 1 

If do. is glued joints, not grooved, left to 

the judgment of the measurer. 
Do. formed into panels, per ft. sup. 19 

Do. framed without moulding, - 22 

Do. do. with moulding, - - 26 

Do. do. with do. and raised, - 28 
Do. and thicknessed, add - - 2 

Plain skirting on straight steps, per foot 

lineal, - - - - 14 

Do. do. with one inch moulding, 16 

Do. opened, with moulding 1 in. wide, 19 
Do. do. with 1^ in. moulding, 21 

Do. on half and quarter paces, deduct 1-6. 
Do. on winders, add 1-2 to the price of 

do. on straight steps. 
If plinth or moulding is grooved, add per 

ft. lineal, - - - - 2 

Skirting circled on edge, three prices of 

straight. 
Straight grounds to do. per foot lineal, 4 

Easings in skirtings, each - • 50 

Do. in grounds, each, - - 25 

For every 1-4 inch the moulding here de- 
scribed, is wider, add per foot lineal, 1 
If plain champher on skirting, same price 

as 1 inch moulding, but there shall be 

no additions for being wider. 
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GEOMETRICAL STAIRS. 

Steps and risers, grooved and glued toge- 
ther, 3 ft. 3 in. long and under, per rise, 2 75 

If riser is dovetailed to step, add - IfH 

For every inch longer, add - - 6 

Charge winders 1-2 more than straight steps. 

If the steps have two strings, with riser mi- 
tred both ends, and nozen and scotia 
mitred both ends, ad 1-2. 

If the steps and risers are circled part of 
the length on front edge, add 1-2. 

If the steps and risers are circled on front 
the whole length, charge two prices. 

If the steps are eliptical, or varying in size, 
add to that part 1-4. 

If yellow pine steps, add 1-4. 

If yellow pine step and riser, add 1-3. 

Curtail steps of one revolution, 

Do. of one and a half do. 

Do. of double do. 

Circular twist string to these steps, ve- 
neered, per ft. lineal, 

Easings to do., each - - - 

Circular skirting, opened, with moulding 
one inch wide, per foot lineal. 

Grounds to do., circular, per foot lineal, 

For'every 1-4 in. moulding is wider, add 

Curbs of plank, to form the circle in geo- 
metrical stairs, per foot lineal, 

Circular partition of studs, per square. 

Newels of pine or poplar, per foot lineal. 
Do. of cherry, - - - 

o, of do. 4 in. square, - 
of do. 5 in. square, 
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Plain caps to newels, each - • 37^ 

Caps, moulded, - . • 50 

Mitre cap to end of rail of poplar, - 1 25 

Do. do. of cherry, - - 1 75 

Do. do. moulded, - - 2 50 

If newels are diminished, add * 50 

If do. with plinth, add - - 60 

If do. with scotia, add - - 60 

Plain pilaster, each - - 62^ 

Pilasters opened, fluted or reeded, each 1 25 

Gap to do., plain, - - - 38 

Do. moulded, - - 75 

Plinth to do., - - - 38 

Do. with sub-plinth, - - - 50 
Hand rail, round, of pine or poplar, with 

square pine bannister, per ft. lineal, 70 
If hand rail is of cherry or bay wood, add 

per foot lineal, - - - 10 
If hand rail is of St. Domingo mahogany, 

add to cherry, - - - 20 
If hand rail is of curled maple, add to the 

price of mahogany rail, per ft. lineal, 30 
If bannisters are of cherry or bay wood, 

add to the price of pine bannister, per 

foot lineal, - - - 10 
If bannisters are of St. Domingo mahogany, 

add to the price of cherry, per ft. lineal, 10 
If bannisters are of curled maple, add to 

the price of cherry, per ft. lineal, - 12 
If bannisters are bored and glued at top, 

add per ft. lineal, - - - 5 
If bannisters are dovetailed and glued at 

bottom, add ... 5 
The above bannisters are«\v^^o^^4L\A\^ 

round. 
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If bannisters are turned and square at 
bottom, H inch square, add extra from 
round, per foot lineal, - - - 12 

If bannisters are square at bottom and top, 
and fancy turned, add extra from the 
last described bannister, per It. lineal, 12 
If the last described bannisters are mor- 
ticed into straight cherry rail, charge 
for each bannister, - - - 20 

If morticed into mahogany rail, each 23 

If do. into curled maple, straight rail, 26 
If do. into cherry circular twist rail, 30 
If do. into mahogany do. do. 35 

If do. into curled maple do. do. 38 

If rails are rounded on top, and sides 

beveled, add 1-6. 
If rails are moulded, add 1-3. 

fifir eircolar rail, 3 prices of straight. 
drealar twist part of rail, 5 
raight. 

contiaued rail stairs, less 
> diameter, add for every 
rice of circular twist rail, 25 
»U, of cherry, one revo- 

- 15 00 
ao. of 1^ revolution, 20 00 
do. of 2 revolutions, 25 00 
40 mahogany , add ^ to cherry. 
jiaple, two prices of cherry. 
scrolls, same price of circular 
scrolls. 
Jb aie moulded, add 1-3. 
i in rail, each, - - - 1 00 

ci pine or poplar, eac\i, - - I 00 
^f cneny, ^ -^ 



BOOK OF FRICBS* Si 

Ramps of pine or poplar, each - 2 25 
Do. of cherry, each - - 3 00 

' If moulded, add 1-3. 

Circular grounds to half rails, per ft. lin. 20 
Ramps in grounds, each - • 37^ 

Knees in do. each - - - 20 

Half rails ot pine or poplar, per ft. lineal, 18f 
Do. do. of walnut or cherry, per ft. lin. 25 
Half hand rails, moulded, per ft. lineal, 1 00 
Screw bolts, each, - - - 50 

Dowels in rail, each, - - - 25 

In measuring these rails and string, the 
measurer must trace the circles. 

ARCHITRAVE AND MOULDINGS. 

Single faced, 5 in. wide and under, with 
moulding on do., such as Roman ovalo, 
or champher, per ft. lineal, - - 9 

Do. with quirk ovale, 1^ inch wide, or 
similar, on do., per foot lineal, - 10 

Double faced do. 6 inches wide, witli Ro* 
man ovalo, or champher, 1^ inch wide, 
per foot lineal, - - - 12 

Do. with quirk ovale 1^ in. wide, orsimi- 

lar quirk moulding, per ft. lineal, - 13 
, For every inch wider on casing, add per ft. 1 

For every 1-4 inch moulding is wider, add 1 

Double faced architrave, 6 inches wide and 
: under, with small moulding in face, per 
foot lineal, - - - - 16 

Backing to architrave, rabbotted, per ft. 4 

Backing to architrave, nozed on front 
^g^f per foot lineal, - - ^ 

Flmt casings, 4 in. wide aadLTXiwdL^t ^'^^x ^ ^ 
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For every inch wider, add per foot, - 1 
Roman ovalo moulding, 1^ inch wide, per 

footUneal, - - - - 4 

Quirk ovalo, 1^ inch wide, per ft. lineal, 5 

For every 1-4 inch moulding is wider than 

1^ inch, add per foot lineal, - 1 

Circular architraves, four prices. 
Eliptical do. six prices. 
Circular moulding, four prices. 
Eliptical do. six prices. 
If architraves are framed at head, add per 

foot lineal, - - - - 1 

Grounds under architrave, per ft. lineal, 4 
Plinth blocks to architrave, each, - 25 

Do. do. ogee, each - - 37^ 

Blocks put into wall instead of grounds, 

ndd to architrave or moulding, per ft. lin. 2 
m ohampher, 2 inches wide, per ft. lin. 4 
every ^ inch wider in champher, add 
»r foot lineal, - - - 1 

PEWS, AND OTHER WORK IN 
CHURCHES. 

As and seats to pews, pledn, per ft. sap. 12 
da to seats, per ft. superficial, - 18 

.i^acks to seats, framed bead and butt one 
eide, flat, without moulding the other, 
14 inch thick, per foot superficial, - 20 
^ bead and butt both sides, add per ft. 4 
> bead and flush one side, per ft. sup. 24 
bead and flush both sides, add - 4 
flat panel, per ft. - - 18 

. do. with moulding one ^ide^ add 4 
Hi do. one side, add ^ « ^ 
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Doors and ends to pews framed, flat panel, 

without moulding, per ft. sup. - 30 

Do. with moulding one side, add per ft. 4 
Do. raised one side, add per ft. - 2 

Gallery fronts, framed flat, without mould- 
ing, per ft. superficial, - - 18 
Do. do. with moulding one side, add 4 
Do. do. raided one side, add per it. - 2 
Do. bead and butt one side, flat without 

moulding the other, per ft. superficial, 20 
Do. bead and butt both sides, add per ft. 4 
Do. bead and flush one side, flat, without 

moulding the other, per ft. sup. 24 

Do. bead and flush both sides, add per ft. 4 
For every 1-8 thicker, add per foot, - 1 
For every 1-8 moulding is wider than 3-4, 

add for each side so done, per foot, 1 

Caps on back and ends, flat and grooved 

and nozcd both edges, per foot lineal, 12^ 
Do. with top rounded and sides beveled, 

per ft. lineal, - - - 20 

Do. of cherry, add 1-2. 
Do. of curled maple or mahogany, charge 

two prices. 
Scroll, to end of seats and doors, of one 

revolution, of pine, each - - 1 00 

Do. of cherry, each - - 1 60 

Do. of curled maple or mahogany, each 2 00 
Cornices to gallery fronts same price as 
cornices in rooms of same description. 
Pilasters, antaes, columns, plinths, and 
caps on gallery fronts, charge same aa 
in mantels. ^ 

Add for mitres in ccrnicea aa vci oXk^T^^t* 
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Long steps or stairs to pulpits, same price 
as porch steps or stairs in houses of sim- 
ilar kind. 

Boarding to end of steps to form buttresses, 
grooved and planed, 4 in. courses, and 
secret nailed, per ft. superficial, - 25 

Do. rabbotted in face to show as stone 
work, per ft. superficial, - - 30 

Antae and pedestals, plain, per ft. sup. 40 

Caps to do., Grecian Doric style, per ft. lin. 80 

Do, Ionic style, - - - 90 

Allow 1 ft. for each mitre. 

Cornices over antaes, in rear of pulpit, 
same price as cornices over columns of 
similar kind. 

Partitions between pew6, planed both sides 
lEoid grooved and quartered to 8 inches, 
^ "ner foot superficial, - - 10 

PILASTERS. 

1 pilasters to doors and windows, 5^ 
lohea wide and under, per ft. lineal, 15 
vr every inch wider, add per ft. - 2 

yt every 1-8 in. thicker than 1 inch, add 
per ft. lineal, - - - 1 

Pilasters, opened, 5^ in. wide, 1 inch thick 

and less, per ft. lineal, - - 20 

Do. opened, with moulding fluted or reed- 
ed, per foot lineal, - - - 26 
0. opened, with swelled or Gothic reeds, 
3r foot lineal, - - - 32 
>;rounds to pilasters, 7 inches wide, 
lotiiaeal, - - - - 9 
^XDch wider, add pet fool, - \ 
izads are framed, add pet fooX^ \ 
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Narrow grounds to pilasters, 3 in. wide 

and under, not beaded, per ft. lineal, 4 

For every inch open pilasters are wider 

than 5^ inches, add per foot lineal, - 2 
For every 1-8 in. thicker than 1 inch, add 

per foot lineal, - - 1 

If pilaster is housed into cap at head, add 

the price of 1 foot for each housing. 
Plain corner blocks, each, - - 25 

Do. turned or beveled on face, each - 37f 
For every 1 in. the pilaster is larger than 

5^ in., add to the price of block, - 4 

Necking to pilasters, each - - 37^ 

Plain caps to pilasters, each - - 45 

Caps to pilasters, in Doric style, each 2 50 
Do. do. in Ionic style, each 3 00 

Plinths to pilasters, each - - 40 

Do. with sub-plinth, each - - 60 

Plinth with sub-plinth and moulding, each 70 
For every inch the pilaster is wider than 

5^ inches, add to the price of plinths, 6 

For every 1-8 plinths are thicker than IJ 

in., add to the price of do. - 3 

CAPS OVER DOORS AND WINDOWS IN 

ROOMS. 

" Flat level caps, 6J^ inches wide, and l^ in. 

thick, per foot lineal, - - - 17 

Do. with 1^ in. moulding to do., per ft. lin. 25 
Flat pediment do., 7 in. wide and under, 

li in. thick, per foot lineal, - - 25 

Do. do. with 1^ in. moulding to do« ^% 
For every in. wider m cap, adA ^«^ ^* "^ 

For every 1-8 in. tbicket, ^Adi^^t S\..\vtifc^% ^ 
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If pediment is in two pieces, and projects 

over the face of frieze, add per ft. lineal, 5 
Level cap, with frieze and cap and bed 

moulding, frieze H in. thick, per ft. sup. 60 
If done in Doric or Ionic style, per ft. sup. 80 
If cove soffitt to do., add per ft. superficial, 25 
If pediment, add 1-2. 

For every 1-8 in. thicker in frieze, add - 1 
If battoned on the back, add for each batton, 12^ 
Add 1 ft. for each mitre or return, before 

taking the girt. 
To take the superficial of the caps, the 

measurer must girt from the front top 

edge of cap to the bottom of frieze or 

top of the capital of pilaster. 
Architrave moulding to do. 1^ in. wide, add 10 
For every 1-4 in. wider, add per ft. - 1 

Fretts on friezes, per ft. lineal, - - 15 
In measuring the fretts the line must be 

made to trace the frett and border, 

(when there is a border.) 
Blocking course to caps, per ft. lineal, 16 

LEVEL AND PEDIMENT CAPS OVER 

DOORS. 

Plain level caps over doors, 3 ft. 2 in. long 

and under, each - - - 6 00 

"'"^o. with plain dental or frett bed mould, 9 50 

nin trusses, each - . . 31^ 

18868, opened, fluted, or reeded, each 62J- 

9268 to caps, plain, per ft. superficial, 15 

circular, per ft. superficial, - 25 

» in cornices, axld 1 ft. before \.^\w^ 
gitt. 
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Level caps to front doors and frontis- 
pieces with plain cap and bed mould, 
per foot superficial, - - - 50 

Level cap with dental or frett bed mould, 

per foot superficial, - - - 62^ 

Do. do. with Roman dental, per ft. 70 

Do. with modillion or covelian, per ft. 1 25 
Do. with Doric order, per ft. sup. 1 50 

Plain impost across doors, opened, per fit. 

lineal, - - - - 31i 

Gaps and bases to pilasters, same as to 

other pilasters. 
Plain keys, each - - - 1 00 

Do. fluted, - - - 1 25 

Do. ogee, - - - 1 50 

Do. do. ornamented, - - 2 00 

Do. do. returned to sash, add 1-2. 
Grounds under imposts, per ft. lineal, 7 

For the raking part of pediment caps, 

add 1-3. 
For do. do. with Roman dental, add 1-2. 
Architrave, single faced, per ft. lineal, 30 

Do. double do. do. - 45 

Moulding, without architrave, per ft. lin. 12^^ 
Architrave, fluted one face, per ft. lineal, 20 
Do. do. with swags, do. 30 

If swags are eliptical, add 1-4. 
Reeding or fluting raking planciers, per 

ft. lineal, - - - - 12^ 

Do. do. crosswise, per ft. lineal, - 25 
Raking planciers, paneled flat, without 

moulding, per foot lineal, ' - 18f 

Antaes to front doors, blocked andglued^ 
per toot superficial, *^ 
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Trusses made in same form as antae, per 

foot superficial, - - - 50 

Moulded caps to antaes, plain, per ft. lin. 65 
Do. do. with two mouldings and 

facia, per foot lineal, - - 70 

Doric caps, per foot lineal, - - 90 

Ionic do. - - - 1 00 

Plinths to antae, plain, per foot lineal, 12 

Do. moulded do. per foot lineal, 25 

Do. with sub-plinth and moulding,perft. 40 
Charge the price of 1 foot for each mitre 

in caps and plinths. 
Imposts with cove soffitt and bed mould 

to front door, per foot lineal, - 1 25 

BASE. 

Plain, 4 inches wide, per foot lineal, - 4 

Do. do. beaded, - - 5 

Plain base, with champher, - - 6 

For every inch wider, add per foot lineal, 1 
Base with mouldings to do. IJ inch wide, 

base 5 inches wide, per foot lineal, - 7 
For every inch base is wider, add per foot, 1 
For every 1-4 inch moulding is wider, aad 1 
Base, 6 in. wide, with champher to do. per ft. 7 
The measurer shall add for extra width in 
base, but not in champher. 
uie, rabbotted, 8 in. high, with IJ mould- 
ing to do., per foot lineal, - - 12^ 
with small moulding in face, - 15 
opened, with champher to do. - 11 
opened in face, with sub-plinth, and 
in. high, with li moxxVdViig \.o Ao.^^x 
? lineal, "^^ 
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Base, opened, with 3-8 moulding in face 

of do., per foot lineal, - - 24 

Grooved cleat on floor, add per foot, - 4 
Do. do. moulded, add - - 6 

If plinth is grooved to sub-plinth, add 2 

If moulding is grooved to plinth, add 2 

For every 1-4 in. moulding is wider than 
here mentioned on the different kind of 
base here described, add per foot lineal, 1 
If base is thicknessed, add per foot 2 

Grounds to base, per foot lineal, - 4 

Blocks put into wall, add to the price of 

base, per foot lineal, - - - 2 

For every inch wider in base than here 

mentioned, add per foot, - - 1 

If the last described base has raised panel, 

add per foot lineal, - - - 2 

If the moulding in do. is wider than 3-4, 

add as in panel doors. 
If base and moulding is housed into pilas- 
ters, &c. add for each housing the price 
of 1 foot of such kind of base. 
For all mitres in base, add the price of 1 foot. 

SURBASE. 

Plain and beaded, per foot lineal, - 4 

Do. and cap to do. plain, per foot - 7 

Do. do. bead and grooved, - 8^ 
Surbase, grooved cap and rabbotted in face, 12^ 

Do. with small moulding in face, 14 
Do. opened, with raised bead on lower 

edge, per foot lineal, - - - 15 
Do. ornamented, to be priced b^ th& 

meaaurer. 
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Grounds to surbase, per foot lineal, - 4 

irblocks are put in wall and surbase thick- 
nessed, add per foot - - 2 

If surbase is housed into pilaster, &c. add 
the price of 1 foot for each housing. 

Add 1 foot for all mitres in surbase. 

Window stool, 2 prices of surbase of simi- 
lar kind. 

CEILING. 

Rough and jointed, per square, - I 25 

Do. grooved, - - - 2 00 

r do. and planed one side, - 3 00 
quartered to 8 inches, add - 1 00 
every inch narrower, add per square, 50^ 
>ints are not broke, deduct 1-6. 
ng to small porches, add per square, 
I to the price of large porches. 
Dg^to porches, add as in floors of porches^ 

CLOSETS. 

nbs and shelves in closets, per foot lln. 6 

'. do. thicknessed, - - 7 

^Ives, scolloped on front edge, - 9 

1 foot 6 inches long and under, 12 

bs, planed and gained, one side, - 7 

"^laned both sides and gained one 

lOi 
■^ed and gained both sides, 14 

^re laid .on to cleats, take them 
if they were gained to jamb, 
not measure the deat. 
fliielves, measure t\ie\ia^e «iA 
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perpendicular, and take the whole quan- 
tity for its contents. 
If shelves and jambs are wider than 1 foot, 

take them superficial. 
If shelves or jambs are grooved, for each 

groove in do., add per foot - - 1 

Closet fronts, I in. thick and thicknessed, 

per foot lineal, - - - ej. 

Do. with bead on edge or corner, round- 
ed and mitred, per foot lineal, - 8 
For every 1-4 in. thicker, add per fl. lineal, 1 
If rabbotted, add as in door jambs. 
If framed at head, add per foot - 1 
Front lining, planed one side and grooved 

into closet fronts, per foot lineal, - 4 

If over one foot wide, take them superficial 

at the same price. 
Furring over closets, in 9 ft. stories and 

less, each - - - - 50 

Do. over 9 feet, - - - 75 

Back lining, planed one side, per foot sup. 4 
Do. do. 8 in. wide, - - - 5 

For every inch narrower, add - - 1 

Do, planed both sides, - . . q 

Corner beads, per foot lineal, - - 5 

Base in closets, add 1-3 to do. in rooms. 
Corner beads extra from plain, add - 5 

SHELVES IN STORES. 

Shelves, rough, per toot lineal, - - 2 

Do. planed one side, - - - 3 

Do. do. both sides, ... 4 

Do. do. both sides and thicknessed, 5 

Do. do. bead on edge audi ^q. - ^ 
Do. do. let into uprigViXA, 



^ 
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Shelves, astragal or rounded on edge and 

mitred, per ft. lineal, - - 8 

Do. over 1 ft. take them superficial at 

the same price. 
If shelves axe grooved together, add for 

each joint, per foot .- - - 1 

Uprights gained both sides, charge 2 prices. 
Risers and bearers under bottom shelf, 

per foot lineal, - - - 4 

Counter fronts, boards lengthwise, planed 

one side and grooved, per fit. sup., 3^ 

Do. quartered to 8 inches, per foot, - 5 
Do. upright, perfect, - - ' ^i 

Do. quartered to 8 inches, per foot, 6 

For every inch narrower, add per foot, - 1 
If fronts are inclined, add per foot, - 2 

If ends of do. are circled, charge 3 prices. 
If ends of do. are circled on inclined fronts, 

charge 5 prices. 
Counter fronts framed, flat panel, per ft. 

superficial, - - - 20 

Do. with moulding, - - - 24 

Do. do. and raised, - 26 

If moulding is wider than 3-4, add as in 

doors. 
Do. of cherry or walnut, charge 2 prices. 
Do. of oak, three prices. 
Legs to counter, rough and halved, per ft. 

lineal, . . - - 2 

Do. do. framed, -^ - - 3 

^o. planed and framed, - - 10 

o. framed beveling, - - 12 

Bin base to counter fronts, thicknessed, 

per foot lineal, - - - 8 

uater top, of pine, 1 in. thick, pet ft.. «V3C5 • ^ 
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Counter top, thicknessed, per ft. sup. - 8 
For every 1-8 thicker than one inch, add 

per foot, - - - » - 1 

For each glue joint in do., add per foot, - 2 
If walnut or cherry, charge two prices. 
Doors or falls to counters, with clamps 

framed on ends of do., each - 1 00 

Do. of walnut or cherry, each, - 1 50 

Hanging do. - - - - 25 

Money drawers, each - - - 75 

Do. do. with divisions, - 1 00 

Slides for drawer, per pair, - - 25 

Do. rabbotted, - . . . 37^ 

Drawers, 18 inches square and 6 inches 

deep, each - - - 1 12^ 

For every inch deeper, add - - 3 

Drawers over 18 inches square, measure 

around sides and ends, per foot lineal, 18f 
Every in. deeper than in., add per ft. 2 

Frame for nest of drawers, bead on edge 

and mitred, per foot lineal, - - 12^ 

If over 1 foot, take them superficial at the 

same price, and add for grooved joints 

as in shelves. 
Do. with square edge, per foot lineal, - 8 
Drawers, 6 by 10 inches and under, and 4 

inches deep, each - - - 50 

For every inch deeper, add per drawer, 6 

When fronts of drawers project beyond 

the sides and bottom of drawer, add to 

the price 1-4. 
If drawer fronts are worked out to form 

ogee, charge for that part, extra, per ft. 

Uneal, ^)i^ 
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If walnut or cherry, per foot lineal, - 40 
The above drawers are supposed to be 
dovetailed, if only halved, deduct 1-6. 

CELLAR DOORS AND CHEEKS. 

Cellar doors from 3 ft. 6 in. to 4 ft. wide, 

single and rough, each 
Do. planed one side, - - 

Do. do. both sides and thicknessed. 
Do. double and rough. 
Do. do. planed one side. 
Do. do. do. both sides and quar- 
tered, - - - - 
Lining cellar doors, per pair. 
If cellar doors are in four parts, add 1-4. 
If battons are screwed, add for each - 
If lining is screwed, add for each door, 
If cellar doors are fluted on top side, add 
If do. do. of yellow pine, add 1-3. 
Hanging cellar doors, each 
Cheeks and sills, rough. 
Do. do. planed, 
Do. do. do. of locust or other hard 
wood, add 1-4. 

MANTELS. 

To kitchens, plain cap and bed moulding, 

per foot superficial, - - 20 

Ogee brackets to shelf, each - - 25 

Frieze to kitchen mantels, 1 in. thick, per 
foot saper&ciaXy - - - - 10 
Caps to kitchen mantela, mXkowX. \i^^ 
""ould, per foot lineal, ^^ 
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Caps and bed mould broke on trusses or 

over frieze, per ft. superficial, - 35 

Do. with moulding on cap, per ft. sup. 40 
If cap and bed mould girt less than 1 foot 

take them lineal at the same price. 
For each break in cap and bed mould, 

charge . . . - 25 

For each break in bed mould only, charge 12^ 
If there is frett or plain dental in bed mould 

add per foot, - - - 20 

If Roman dental, add - - 30 

Each break in the caps and bed moulds, 45 
Plain trusses, each - - - 30 

Plain tablets, each - - - 50 

For opening or reeding tablets, inch thick, 

add - - - - 75 

For do. do. trusses, 1 in. thick, add 50 

Plain architrave on grounds, per ft. lin., 12^ 
Add 1 ft. for each break in architrave. 
Plain pilasters, per pair, - - - 1 50 

Pilasters opened, reeded or fluted, per pr. 2 75 
Do. do. writh swelled reeds or 

flutes, per pair, - - - 4 00 

Half pilasters, charge 2-3 of whole do. of 

similar kind. 
Plinths to pilasters, plain, each - 30 

Do. with sub-plinth, each - - 45 

Do. with do. and moulding, - 70 

Columns to mantels, each - - 1 50 

Fluting or reeding do., each - 1 62^ 

Do. do. and counter fluted, each 2 00 

Plain urns in trusses, each - - 1 00 
All columns are to be prepared for the turn- 
er by the carpenter , and ^vjXw^Vjtj*^^ 
caipenter at the above ^tvc^^. 
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Plain plinths to columns, each - - 50 
Plinth with sub-plinth, each - - 62^ 

Plinth to twin columns, add 1-2. 
Trusses to columns, add 1-2 to do. on pi- 
lasters. 
Fire moulding, per foot lineal, - 5 

Panel jambs returned to mantels, flat, 

without moulding, per ft. superficial, 35 

Do. with moulding 3-4 in. wide, add per ft. 4 
Do. raised panel, add --2 

If moulding is wilder than 3-4 in., add as 

in doors. 
Ornamental mantels with carving, &c., to 

be valued by the measurer. 
Caps to pilasters, moulded, each - 70 

Grounds to mantels, small size - - 1 12^ 

Do. do. common size, - 1 62^ 

Do. do. large size, - 2 12^ 

Plastering grounds, framed, same as other 

grounds. 
Do. do. not framed, - 1 00 

Plain frieze to mantels, l^inch thick, per 

foot lineal, - - - 25 

For every 1-8 thicker up to 2 inches, add 

per foot lineal, - - - 1 

If over 1 foot wide, take them superficial 

at the same price. 
Frieze, opened, with ogee moulding, or 

similar, add per foot - - - 30 

Do. framed, fiat panel, without mould- 
ing, per foot, - - - 35 
[f raised and moulded, add as in other 

panel work. 
?lain frieze^ blocked out 2 in. tlvick, ijer 
foot lineal, ^ti 
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For every 1-8 thicker, add per ft. lineal, 1 

Antaes, 2^ inches thick and 6 or 7 inches 

wide, per pair, - - - 4 00 

Forevery 1-8 thicker, add per pair, - 6^^ 
Pilasters, 2 in. or 1^ thick, plain, per pair 2 00 
Caps to these pilasters, each - - 90 
Do. to antae, Doric style, - 2 00 

Do. do. Ionic style, best kind, 3 50 • 

Plinths to the last pilasters, plain, each 45 
Do. with sub-plinth, each - - 60 

Do. with do. and moulding, - 85 

Plinths to antae, each - - 75 

Do. do. with sub-plinth, - 1 00 

Do. do. with do. and moulding, 1 25 

If frieze is housed into trusses, add 1 foot 

for each housing. 
In counting breaks in cap and bed mould, 

the internal as well as external, are to 

be counted. 
The trusses are supposed to be opened on 

one side only, if opened on more than 

one side, charge accordingly. 
Rounding corner of caps, plain, each cor- 
ner, - - - - 25 
Do. do. moulded, each comer, - 50 
Housing ends of antae or pilaster into 

jfrieze, for each housing, - - 40 

COLUMNS. 

Of pine or poplar, 8 in. diameter, per foot 
lineal, - - - - 25 

For every in. larger at base, add per foot 4 

If walnut or cherry ia uaed^ ^Asi V^. 

If columns are glued, u^ Vj ^^t^^^ts^is^ % 
charge two prices. 
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Frieze architrave and cornice, pltan, per 

foot superficial, - - - 37^ 

Cornice, with frett in bed mould, per foot, 50 
Do. with Roman dental, per foot, - 66 
Do. Doric order, - - - 85 

Do. with cove soffitt, add per ft. - 20, 
Cornice over columns only, add 1-2 to sim- 
ilar cornice in rooms. 
If there is modillion to cornice, add 1-2. 
Moulded plinth and cornice to pedestal, 

per foot lineal, - - 65 

If dental in cornice, add as in other cornices. 
Pedestal to columns, plain, per ft. sup. 37^ 

Do. paneled, flat panel, with 3-4 mould- 
ing, per foot superficial, - - 62^ 
Do. do. raised, add per foot, - 2 
If moulding is wider than 3-4 in. add as in 

inside shutters. 
Plain pedestal part of columns to porches, 

&c. same price as columns. 
Capitals to the above columns priced by 

measurier. 
Fluting or reeding columns, per ft. sup. 18} 

Counter fluting, add 1-4. 

Antaes, plain, per foot superficial, - 30 
Do. paneled flat, with 3-4 moulding, per 

foot superficial, - - - 62^ 

Moulded plinth to do., per foot lineal, C5 

Caps to antae, moulded, per foot, - 65 

Do. Ionic style, per foot lineal, - 1 00 

Do. Doric style, - - - 90 

Add for all mitres as in other cornices. 



^ 
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CENTRES. 

Centres for doors or in jambs of chimney, 

or narrow alleys, per ft. superficial, 7 

Covering to do., per foot, - - 4^ 

Centres over large alleys, the frame, per ft. 5 
Covering to do., per foot, - - 4 

Centres for vaults, &c., frame, per foot, - 5 
Covering to do., per foot, - - 2 

Groins to centres, charge the hipp, mea- 
suring it on the curve, per foot lineal, - 12^ 
Boarding on do., per foot, - - 4 

Centres for bridges, from 20 to 30 ft. span, 

per foot superficial, - - - 8 

Covering to do., per foot, - " " H 

Centres above 30 ft. and less than 50 feet, 

per foot superficial, - - 6 

Covering to do., per foot, - - 1 

Centres that are eliptical, add 1-4 to the 

price of rims. 
To measure the above centres, multiply 
the perpendicular height by the length 
of the base line, and take two- thirds of 
that quantity for the contents. 
Circular ceiling, rough, per foot superficial, 5 
If circle projects only 3 or 4 feet, add 1-2. 
Charge for the angle, per foot lineal, 12^ 

CAPPING ON WALLS AND FENCES. 

Capping walls 8 inches thick, covered with 
boards lengthwise, with narrow facia, 
both sides, cap and facia planed one 
side, per foot lineal, - - - VIV|^ 

Capping crosswise and gcooNedi, ^^^ ^\sDk.* ^*^ 
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If quartered to 8 inches, add 1-4. 

For every inch narrower than 8 inches, 

add per foot, - - - 1 

Capping walls 12 in. thick, with I^pards 

lengthwise, and narrow facia both sides, 

all planed one side, per foot lineal, - 23 
Do. crosswise, per foot, - - 26 

Do. double pitch, per foot, - - 31^ 

If quartered to 8 inches, add 1-4. 
For every inch narrower than 8 inches, 

add per foot, - - - 1 

Moulding underside of cap, H in. wide, 

per foot lineal, - - - 6 

Plank, on 8 inch wall, planed one side and 

beveled, per foot lineal, - - 12J 

Do. on 12 inch wall, per foot lineal, - 16 
Capping, on 8 in. wall, of timber, 4 in. 

thick, planed and beveled, per ft. lin. 16 

Do. on 12 inch wall, per foot, - 20 

Bolts to do., each, - - - 25 

If walls are capped with shingles, charge 

two prices of shingling to houses. 
Rafters to do., per foot lineal, - - 6 

Facia to do., 4 inches wide, per foot, - 6 

Capping on fences, of boards nozed one 

side, per foot lineal, - - - 4 

Do. nozed both sides, per foot, - 5 

Do. if moulding one side, add per foot, 4 

Do. if do. both sides, add per foot, 8 
Do. of plank, add per foot, - - 2 

Do. grooved, add per foot, - 4 

Putting in spikes, per foot lineal, - 6^- 

Ramps in caps, worked in solid, each, 2 50 
» Do. curfed with saw, \ ^Q 
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FENCES. 

Rough, of boards, per square, - - 65 
Do. do. jointed, per square, 87|^ 

Do. grooved or beveled, do. - 1 75 

Do. do. or do. and planed one 

side, per square, - - - 2 50 

Do. grooved, and planed both sides, 3 25 
Do. do. planed and quartered, add 75 
For every inch narrower than 8 inches, 

add per square, - - - 25 

If any of the above fences are straight 

joint, add 1-5. 
If planed to a thickness, add per square, 50 
If boards are upright and tops pointed, add 

one-third. 
If boards are upright and not pointed, add 

one-sixth. 
Rails to fence, rough, per foot lineal, - 2 
Do. do. do. framed, - - 4 

Do. do. planed all round, add - 2 

Do. do. do. and beaded, add - 3 
Hewing posts, one side, each - - 6J 

Do. do. two sides, - - - 12^ 

Do. do. four sides, - - 25 

Planing posts, each side, - - - 4^ 

Digging holes for posts, common size, each 12^ 
Do. do. do. large size, - 25 

Setting posts, each - - - 12^ 

Gates of rough boards upright, grooved, 

with rails to do. rough and framed, take 

the boards, per foot superficial, - 5 

Boards to do. planed one side, per ft. sup. 6^ 

Do. planed both sides, - - ^ 

RailB to do.f rough and framed^ ^«t ^.XiecL* "^ 

6 
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Rails, planed all round, per foot lineal, - T 
If gates are made in two folds, add - - 50 
Hanging gates with strap hinges, - 50 

If posts to fences are more than 4 ft. above 
ground, for every foot longer, addioa 
each side hewed, - - - 2 

Add for extra planing in the same manner. 

PALISADE FENCE. 

Palisade fence with straight pointed heads^. 

with posts and rails rough, per ft. lineal^ 20 
Do. all planed, and rails framed to posts, 37^ 
Do. with Gothic head, - - - 45 

Do. head cut in neat manner, - • 50 
Do. with fancy head, - - - 60 

Architrave on front, 3 inches wide and 

beaded, per foot lineal, - - 4 

Do. with moulding, - - • 8 

Continued pedestal board, 9 in. wide, with 

plain cap and moulding, per ft. lineal, 9 
For every inch wider, add per foot - 1 

Ramps in fences and gates, each - - 75 
Do. in rails, each, - - - 2 25 

Planing posts and rails included in the 

above prices. 
Gates to do., braced and framed, charge 2 

prices of fence. 
Gates in two parts, charge extra - 1 00 
These fences are supposed to be 4 ft. hi^. 
For every 6 in. higher, add per ft. lineal, 6J 
Where there are large gates to admit car- 
riages, charge only 1-2 more than fence. 
IfpaUaade fences areraJsiiig,«k>dAV^. 
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BALLUSTRADE FENCES. 

Morticed through two rails, per ft. lin. 85 

Do. with three rails, - - I (K) 

Moulding each rail one side, add per foot, 5 
Do. do. both sides, - - 10 

Ramps in fence, each - - - 75 

Do. in rails, each, - - 2 25 

Planing posts and rails included in the 

above prices. 
For every 6 in. higher than 4 ft. add per 

foot lineal, - - - - 12 

Pedestal board in one panel, per ft. lin., 18 
Do. in two or more, - - 23 

Do. moulded, 3-4 inch moulding one 

side, add - - - - 4 

Do. raised one side, add - - 2 

Pedestal housed into post, add 1 foot for 

each housing. 
Gates braced and framed, charge two pri- 
ces of fence. 
Do. double, add extra, - - 1 00 

Where there are large gates to admit car- 
riages, charge only 1-2 more than fence. 
If ballustrade fences are raking, add 1-3. 
If ballusters are put square into rails and 

not diamond, deduct per ft. lineal 1-8. 
Square caps on posts, each - - 38 

Do. do. with blocking on top of do. 00 
Do. do. with plain bed mould, - 1 00 
Do. do. with moulding and facia, 1 00 

Do. do. Ionic style, 2 00 
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BALLUSTRADE FENCES. 

3ed through two rails, per ft. lin. 85 

with three rails, - - I 00 

ling each rail one side, add per foot, 5 

do. both sides, - - 10 

s in fence, each - - - 76 

in rails, each, - - 2 25 

^S posts and rails included in the 

ve prices. 

^ery 6 in. higher than 4 ft. add per 

lineal, - - - - 12 

tal board in one panel, per ft. lin., 18 

in two or more, - - 23 
moulded, 3-4 inch moulding one 

, add - - - - 4 

raised one side, add - - 2 
^used into post, add ] foot for 

and framed, charge two pri- 

le, add extra, - - 1 00 

are large gates to admit car- 
only 1-2 more than fence, 
fences are raking, add 1-3. 
put square into rails and 
., deduct per ft. lineal 1-8. 
n posts, each - - 88 

h blocking on top of do. W 
th plain bed mould, - 1 W 
ih moulding and facia, 1 J 
nic style, * ^ 
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SLAT FENCE. 

Slats, rough, per foot lineal, - - 2 

Do. jointed to a width, - - 2^ 

Do. planed one side, - - - 3 

Do. do. both sides, - - - 4 

Gates in slat fence, charge two prices. 
Do. double, charge extra, - - 75 

Curbs to wells, of 2 thicknesses of boards, 

rough, each - - - 1 25 

Do. of 3 thicknesses, riveted, each - 2 25 
Hatters' planks, each - - - 7 00 

Hurl boards, 3 in. courses, per ft. sup. 20 

CISTERNS. 

Reservoirs, containing 53 barrels, 14 in. 

deep, per barrel, - - - 75 

Coolers, (fee. containing 45 bbls., per bbl. 95 
Under backs and working tuns, containing 

35 barrels, 5 inches deep, per bbl. - 68 
If any of the above vessels are round, add -J. 
Mash tubs, round, containing 35 barrels, 4 

feet deep, per barrel - - 75 

Oval vessels, add 1-8 to the price of round. 
If any of the above vessels contain a less 
quantity than here mentioned, add in 
proportion. 
Stillons, per foot lineal, - - 45 

Cisterns for water, under ground, contain- 
ing 30 barrels or less, per barrel, 50 
Do. more than 30 and less than 50 bar- 
rels, per barrel, - - - 47 
Do, over 50 barrels, per barrel, - 44 
If do. are made of plank 1| m. X\aci\L, a^Si V^, 
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Covering to cisterns, of rough plank, included. 

Neck to cisterns, per foot superficial, - 12 

Lids to do. hung and battoned, each 50 
Wood frames in pavement to brick cis- 
terns, of pine, rough, 4 by 4 or 6 inches, 

per foot lineal, - - - 5 

Do. planed, - - - 10 

Do. of locust, rough, - - - 13 

Do. do. planed, - - 25 

RACKS AND MANGERS. 

Racks, bars, and rails, rough, per foot sup. 

Do. do. planed, - - - 8 

Do. bars round and rails planed, per ft. 12 

Do. do. do. and turn on pins, per ft. sup. 15 

Mangers of boards, rough, per ft. lineal, 10 

Do. planed one side, - - 12^ 
Do. of plank, add 1-4. 
Stalls, framed, with bars into posts, per 

foot lineal, - - - - 5 

Posts to do., framed, - - 7 

If posts or rails are planed, add per foot, ,2 

Boarding to stalls, rough, per foot sup., 3 

Do. grooved, - - - 4 

Do. planed one side, - - - 5 

Do. do. both sides, - - - 6 
Do. grooved into posts, add 1-4, 

Cleats on floor, rough, per foot lineal, - 2 

Top rail of scantling, grooved, per foot, 9 
If oak or other hard wood is used, add 1-4. 

6* 
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POSTS AND LINTALS TO STORE 

FRONTS. 

Posts of pine or poplar, 12 in. square and 
under, rough, framed at top for lintal, 
per foot lineal, - - - 25 

For every incli larger each way, add per ft. 3 

Lintals of pine or poplar, rough, 12 inches 
square and under, morticed for posts, 
per foot lineal, - - - 40 

For every inch larger each way, add per ft. 4 

If oakirf us^od, add 1-4. 

Posts, 12 inches square or under, of pine 
or poplar, iVamcd, and planed all round, 
per foot lineal, - - - 60 

For each rabbott, 2-} in. deep, add per foot, 5 

If corner rounded or beaded, add per foot, 5 

For every inch posts are larger each way, 
add per foot, - - - 6 

Lintals of pine or poplar, 12 in. square and 
under, planed all round and morticed for 
posts, per foot lineal, - - - 80 

For every inch larger each way, add per foot, 6 
{ If corner rounded or beaded, add per foot, 6 

For each rabbott 2 J in. deep, add per foot, 5 

For every 1-8 deeper in rabbott, add per ft. ' 2 

f oak or other hard wood is used, add 1-3. 

riintal is framed or gained for joist, for 
■ that part charge as in girder, 
lising fronts included in the above prices, 
earing out fronts of old frame or brick 
houses not included. 

•on dowels in posts, each - - 12J 

%yapa to posts, moulded williBiivgle mould- 

w&, per foot Hneal, ^^ 
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Caps, with two members, per ft. lineal, 40 

Do. with two members and facia, 45 

Caps, in Doric or Ionic style, per foot, 70 

Posts and lintals are supposed to be sawed, 

if counter-hewed, charge as in girders. 
Raising principal roofs, large frame houses, 
with heavy timber, and other large build- 
ings, charge for the time spent thereat. 
All utensils for raicjing to be found by the 
employer. 



DO^ Any work that may be done by the Car- 
penters and Joiners of the City of Cincinnati, 
not included in this Book of Prices, shall be left 
to the measurers, who shall be the judges of the 
flame. 



I have examined tlie Book of Prices for House Oarpenter 
and Joiners Work, as revised and enlarged by Louis H. 
Shall J ; and as far as I have been able to discover, the prices 
given are in accordance with the Book of Prices, adopted in 
January, 1819. The additional descriptions, embracing the 
modern style of work, with the prices affixed, I beliere to 
be consistent with the prices given in the original Bill. 

WILLIAM CROSSMAB. 

Oincinnati, 3d month, 1844. 
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